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ABSTRACT 


Net Zero Plus (NZP) is an approved Fiscal Year 2007 Joint Capability 
Technology Demonstration (JCTD) initiative by the United States Rapid Equipping Force 
(REF). The purpose of JCTD is to identify significant military needs and match them to 
mature technologies or technology demonstration programs, so that the military needs 
can be addressed rapidly. 

The operational issue that underlies this research is how to reduce the risk to 
logistics forces by lowering the re-supply requirement of fuel by forward/remote 
operating bases. The achievement of this reduction in external fuel requirements reduces 
costs and diminishes the number of fuel convoys required. Fewer convoys reduce the 
opportunity for an enemy to target and attack our forces in vulnerable convoys. 

NZP looks into mainly three categories, namely: energy supply, energy 
demand and brilliant distribution of energy to the forward operating bases. 

The purpose of this study is to analyze the cost and benefits of implementing the 
following proposed alternative energy solutions, namely: 

1) External Spray Foam Insulation 

2) Transportable Hybrid Electric Power Station (THEPS) 

3) Tactical Garbage to Energy Refinery (TGER) 

This research will: 


e Develop a Business Case to analyze the alternative solutions. The 
objective is to identify the costs and benefits of the alternative solutions. 
The goal is provide the decision makers the financial information so they 
can make better informed decisions. 


e Examine DoD’s proposed alternatives to reduce its demand for oil and 
understand the financial aspect of the alternatives proposed. 
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EXECUTIVE SUMMARY 


Net Zero Plus (NZP) is an approved Fiscal Year 2007 Joint Capability 
Technology Demonstration (JCTD) initiative by the United States Rapid Equipping Force 
(REF). The purpose of JCTD is to identify significant military needs and match them to 
mature technologies or technology demonstration programs, so that the military needs 


can be addressed rapidly. 


The operational issue that underlies this research is how to reduce the risk to 
logistics forces by lowering the re-supply requirement of fuel by forward/remote 
operating bases. The achievement of this reduction in external fuel requirements reduces 
costs and diminishes the number of fuel convoys required. Fewer convoys reduce the 


opportunity for an enemy to target and attack our forces in vulnerable convoys. 


NZP looks into mainly three categories, namely: energy supply, energy demand 


and brilliant distribution of energy to the forward operating bases. 


The purpose of this study is to analyze the cost and benefits of implementing the 
following proposed alternative energy solutions: 

1) External Spray Foam Insulation 

2) Transportable Hybrid Electric Power Station (THEPS) 

3) Tactical Garbage to Energy Refinery (TGER) 


This research will: 


e Develop a Business Case to analyze the alternative solutions. The 
objective is to identify the costs and benefits of the alternative solutions. 
The goal is provide the decision makers the financial information so they 
can make better informed decisions. 


e Examine DoD’s proposed alternatives to reduce its demand for oil and 
understand the financial aspect of the alternatives proposed. 


Xlil 


The results of the Net Zero Plus business case analysis are as follows: 

















Initiatives Annualized ROI Payback Period 
Spray Foam Insulation 32.9% Less than 1 year 
THEPS 43.8% Less than | year 

TGER 28.5% Less than | year 














Table 1. © Annualized ROI and Payback Period for the Initiatives 


e THEPS has the highest annualized return on investment (ROI) among the 
three initiatives and has a payback period of less than 1 year. 


e Sensitivity analysis shows that THEPS is the least sensitive to changes in 
operations and support (O&S) costs. Its ROI is reduced by 0.3% for every 
1% increase in O&S costs. On the other hand, THEPS’s ROI is the most 
sensitive towards the change in discount rate, but remains above 40% with 
the discount rate ranging from 5% to 15%. 


e TGER achieves an annualized ROI of 28.5%, with a payback period of 
less than 1 year. It is more sensitive to a change in the O&S costs as 
compared to THEPS and spray foam insulation. It is observed from the 
sensitivity analysis that TGER’s ROI is very sensitive to the quantity of 
waste produced by the theatre. For TGER to achieve an annualized ROI of 
more than 20%, the quantity of waste produced per day must be more than 
7 tons. 


e The spray foam insulation achieves an annualized ROI of 32.9% with a 
payback period of less than | year. Its investment does not give a return as 
high as THEPS; however, its technology has already been developed and 
it is a commercial off-the-shelf (COTS) product currently on the market. 
Its technology can be implemented as soon as possible if time is a 
constraint. 


e From the learning curve analysis, it is observed that higher economies of 
scale can be achieved for producing THEPS and TGER. For every unit of 
THEPS produced, there is an increase of approximately 0.5% annualized 
ROI. On the other hand, for every unit of TGER produced, there is an 
increase of approximately 0.55% annualized ROI. 


° The three initiatives are very attractive financial solutions to NZP, with 
high annualized ROIs, short payback periods and opportunities to leverage 
economies of scale. 
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I. INTRODUCTION 


A. PURPOSE AND BACKGROUND OF THE STUDY 


The United States consumes 20.5 million barrels of oil per day (bbl/d). 
Extrapolated out, this rate of usage consumes 25% of the world’s annual oil supply, and 
three times that of the second largest consumer, China. The Department of Defense’s 
(DoD’s) oil consumption requirement represents 1.2% of total U.S. oil consumption. This 
percentage, though small, becomes financially significant in light of recent 25% cost 
increases ($2.7B experienced between FY05 to FY06)! as well as politically significant 
when DoD’s capabilities and operational costs are devoted to maintaining lines of oil 


supply overseas. 


This research will examine DoD’s proposed alternatives to reduce its demand for 
oil with an understanding of the financial aspects of the alternatives proposed. The 
purpose of this study is to analyze the cost and benefits of implementing the proposed 
alternative energy solutions. This research will: 


e Develop a Business Case to analyze the alternative solutions. The 
objective is to identify the costs and benefits of the alternative solutions. 
The goal is provide the decision makers the financial information so they 
can make better informed decisions. 


e Examine DoD’s proposed alternatives to reduce its demand for oil and 
understand the financial aspect of the alternatives proposed. 


The operational issue that underlies this study is how to reduce the risk to logistics 
forces by lowering the re-supply requirement of fuel by forward/remote operating bases. 
The achievement of this reduction in external fuel requirements reduces costs and 
diminishes the number of fuel convoys required. Fewer convoys reduce the opportunity 


for an enemy to target and attack our forces in vulnerable convoys. 


The alternatives considered in this study have a tactical significance, since they 


were initiated to meet the Joint Urgent Operational Need Statement (JUONS) submitted 





! Al Shaffer, (May 22, 2007), DoD Energy Security Task Force, Retrieved August 6, 2007 from 
http://proceedings.ndia.org/jsem2007/Shaffer.pdf. 


1 





by the operational commander in Iraq. The JUONS states, “By reducing the need for 
Class III (petroleum) at our outlying bases, we can decrease the frequency of logistics 
convoys on the road, thereby reducing the danger to our Marines, Soldiers, Sailors and 


99 


Airmen.” The Army Rapid Equipping Force (REF), in response to the JUONS, set up a 
Power Surety Task Force (PSTF) to look into the energy demand from, energy supply, 


and distribution of energy to the forward operating bases (FOBs). 
B. ORGANIZATION OF THE POWER SURETY EFFORT 


The REF was established with a broad mission to rapidly increase mission 
capability while reducing the risk to soldiers. The REF accomplishes this mission in three 
ways: 


e Equip operational commanders with commercial off-the-shelf (COTS) 
and government off-the-shelf (GOTS) solutions in order to increase 
effectiveness and reduce risk. 


e Insert future force technologies and surrogates to validate concepts and 
speed capabilities to the warfighter. 


e Assess Army business practices, desired capabilities, and acquisition 
techniques to effect institutional Army change 


More information on REF can be found at: 


https://www.ref.army.mil/nonflash/default.asp. 





The PSTF was established by the REF to foster the development of power surety 
projects and programs that are deployable within 18 months and that will reduce fuel 


requirements of FOBs by 40%. The measures of effectiveness of PSTF are: 


e Increase soldier safety by reducing logistics signature 

e Seek the most efficient energy-using devices and conservation tools 

e Improve power production/distribution effectiveness 

e Rapidly foster fuels/power storage programs 

e Develop a model power system to support a FOB 

More information on PSTF can be found at: 


https://www.ref.army.mil/powersurety/default.asp. 





The objective of the Net Zero Plus (NZP) program is to reduce energy demand by 
brilliant distribution of appropriate alternative energy supplies.2 NZP is a Joint Capability 
Technology Demonstration (JCTD) that looks into three categories, namely: 


e Energy Supply: Renewable and alternative power generation reduces fuel 
consumption by generating power through a combination of renewable, 
traditional and alternative power generation. 


e Brilliant Distribution: A system of distribution that precisely connects 
power consuming and producing devices. Such a system has real-time or 
near real-time knowledge of the available power supply and load demands 
and uses that knowledge and an automated power manager to properly 
schedule and deliver available energy supplies to intelligent energy 
consuming devices. This power manager precisely matches supply with 
demand while minimizing excessive production, shaving peak demands or 
minimizing unnecessary losses of energy. 


e Energy Demand: Energy efficient structures and technologies reduce 
energy consumption through minimized air infiltration, low-power devices 
and efficient environmental control. 


C. PROBLEM STATEMENT 


In an environment of uncertainty about the price of fossil fuels and the availability 
of traditional energy sources, DoD is facing increasing demands for fuel consumption 
that it must meet in order to meet its operational requirements, including providing 


increased mobility for the forces. 


The distribution system for fuel is both a significant effort, as well as an 
increasing burden on the armed forces. The logistics costs to deliver fuel include people, 
training, platforms (for example, oilers, trucks, and tanker aircraft), and other hardware 
and infrastructure. The exact costs, though significant, are not fully quantified. However, 
it is believed that the actual costs of delivering fuel for operations are dramatically higher 


than the decision makers realize.3 





2 Dan Nolan, Power Surety Task Force, Power Surety for Enduring Operations, Retrieved August 7, 
2007 from https://www.ref.army.mil/powersurety/background.asp. 





3 Scott C. Buchanan, (3™ Quarter 2006), Energy and Force Transformation, Retrieved August 7, 2007 
from http://www.army.mil/professionalwriting/volumes/volume5/april_2007/4_07_4,html#12. 


3 





For the reasons above, DoD seeks alternative ways of supplying energy resources 


to the armed forces. Additional reasons include: 
1. Vulnerability of Fuel Convoys to Enemy Attacks 


The supply of fuel to the FOBs often requires lengthy logistic supply lines to 
transport the fuel to meet the needs of the troops in the FOBs. These supply lines have 
become a favorite target for guerilla-style asymmetrical warfare against U.S. troops. 
Military operations highlight both the requirement for and vulnerability of military fuel 


convoys. 


Current military operations are very reliant on petroleum-derived fuels. These 
needs impose large logistical burdens, operational constraints and liabilities, and 
vulnerabilities to the fuel convoys that are exposed to attacks while delivering fuel along 


supply routes supporting the FOBs. 
Zz; National Security 


Recent oil prices have been volatile and unpredictable, with relatively small 
disruptions in supply causing significant price fluctuations. Recent events have led to 
volatility in both supply and demand, and the result has been increased oil prices. Most of 
the petroleum-based fuel resources are located in the Middle East, Africa, Latin America, 
and Central Asia. This reliance on foreign oil supply to meet its energy demands requires 
strong trade partners willing to provide oil to the United States. Hence, the U.S.’s reliance 
on other countries to supply energy resources has national security implications that 


cannot be easily disregarded. 


I. BACKGROUND 


A. JOINT/ADVANCED CONCEPT TECHNOLOGY DEMONSTRATION 
PROCESS 


Budget constraints, significant changes in threats, and an accelerated pace of 
technology development have challenged the ability of the Component Commanders 
(COCOMs) to respond adequately to rapidly evolving military needs. Part of the DoD 
response to these challenges has been to initiate the Advanced Concept Technology 
Demonstration (ACTD) program in early 1994 to get new technologies into the hands of 


the warfighter as quickly as possible. 


The ACTD program was designed to assist the DoD acquisition process to adapt 
to today’s economic and threat environments. ACTDs identify significant military needs 
and match them to mature technologies or technology demonstration programs. These 
technologies are then combined and integrated into a complete military capability to 
provide decision makers an opportunity to understand fully the operational potential 
offered by a proposed new military capability before making an acquisition or 


sustainment decision. 


This goal is met by developing fieldable prototypes of the proposed capability and 
providing those prototypes to the warfighter for evaluation of that capability. The 
warfighter evaluates the capability in real military exercises and at a scale sufficient to 
fully assess military utility. During the ACTD, the warfighter also evolves the broad 
statement of need, which existed at the start of the ACTD, into a definitive set of 
operational requirements that can support a follow-on acquisition. At the completion of 
the ACTD, the prototypes used in the evaluation process are left with the warfighter to 


provide an interim capability or, in some cases, to fulfill the total current need.* 


4 Gadala E. Kratzer, (October 2005), NPS Thesis on a Methodological Approach for Conducting a 
Business Case Analysis for Advanced Technology Ordnance Surveillance (AOTS). 
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B. JOINT CAPABILITY TECHNOLOGY DEMONSTRATIONS PROCESS 


Beginning in Fiscal Year (FY) 2006, a new ACTD business process was initiated 
which will take the successful ACTD program and update it to meet the Department’s 
transformational goal of becoming capability-based vice threat-based in its focus. The 
program will be referred to as the Joint Capability Technology Demonstration (JCTD) 
program. The JCTD program will include many of the positive aspects of the ACTD 
program, but will be revamped to meet the defense challenges of the 21st century. The 
new process will integrate the ACTD program with the new Joint Capabilities Integration 


and Development System (JCIDS) developed by the Joint Chiefs of Staff (JCS). 


Beginning in FY 2006, the Department estimated a three- to five-year transition 
period from the current ACTD process to the improved JCTD program. Eventually, 
JCTDs will replace ACTDs, providing an even faster process that focuses on joint and 
transformational technologies that are initiated in science and technology (S&T) and 
carried through the difficult transition stage to a full “program of record.” This transition 
has, in the past, been marked by many failures, so much so that it is sometimes referred to 


as the “S&T valley of death.” 


The new JCTD business model includes a Defense Acquisition Executive (DAE) 
pilot program which will take a limited number of “joint peculiar” JCTDs past milestone 
B, through engineering and manufacturing, and into procurement, followed by initial 
sustainment—a “cradle to grave” approach. The piloted program envisions using joint 
acquisition activities like the Joint Precision Strike Demonstration (JPSD) program 
office, or even U.S. Special Operations Command (USSOCOM), to provide the 
necessary acquisition compliance and program management functions. The DAE pilot 
program will give overall programmed oversight of JCTDs that are deemed uniquely 


joint/combined (i.e., the capability directly supports more than one Military Service) 


and/or transformational. The new JCTD demonstration model will specifically address 
congressional concerns and recommendations made by the General Accountability Office 


(GAO) regarding the ACTD program.° 
C. PROPOSED NET ZERO PLUS INITIATIVES 


In the NZP program, three initiatives are proposed to reduce the fuel demand and 
increase the energy supply to the FOBs. These proposed initiatives are all underpinned by 
mature technologies that can lead to accelerated procurement, so that the capabilities can 


be delivered to the warfighters quickly. 


if External Spray Foam Insulation 


a. System Description 


The main idea of this technology is to provide an insulating layer on the 
tents to keep the outside air out and the air-conditioning in. The spray foam insulation 
used is a product from Gaco Western Polyform™ System 193. It is sprayed onto the tents, 
and will fill every nook and cranny, creating a uniform monolithic barrier. Figure 1 
shows the tents and Containerized Living Units before and after the spraying of foam 
insulation. It is a hydrofluorocarbon (HFC) blown (zero-ozone depleting) liquid spray 
system that cures to a low-density rigid polyurethane insulation material. It contains 
material derived from naturally renewable resources and does not contain 
chlorofluorocarbons (CFCs), hydrochlorofluorocarbons (HCFCs) or other gases harmful 
to the environment. This system can be sprayed on clean, dry substrates down to 35°F 
(1.66 °C). 


5 Advanced Systems & Concepts, (October 14, 2006), Joint Capability Technology Demonstration 
(JCTD), Retrieved on August 17, 2007 from http://www.acq.osd.mil/jctd/index,htm. 
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Once the spray foam is applied, it is allowed to cure into a barrier 
approximately two inches thick. Finally, a top coat of acrylic elastomeric coating is 
applied to provide enhanced protection against environmental conditions. At this point, 
the tent becomes a semi-permanent structure that remains in place and cannot be 


relocated for other uses. 


Potential safety hazards have been identified for this product and measures 
are taken to mitigate their severity. More details can be obtained from the owner’s 


manual® prepared by REF for the users. 




















Standard Noninsulated, Air-infiltrated GP Tent Standard GP Tent with Exterior Foam 
Insulation 











Figure 1. | Tents and CLU Before and After Applying External Spray Foam Insulation. 
From: COL Dan Nolan, U.S. Army (Ret.), 2007. 


6 Rapid Equipping Force, (May 2007), Owner’s Manual for External Insulated Temporary Structures, 
Obtained from Rapid Equipping Force on September 25, 2007. 
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b. Status 


The spray foam insulation product is readily available, as it is a COTS 
product. REF engaged Exponent, Inc.® in March 2007 to examine a current proposal to 
insulate U.S. Army general purpose (GP) tents installed at FOBs with spray foam 
insulation.’ Exponent is required to perform the following tasks: 


1) Quantify the air exchange rate for a foam-insulated GP tent and compare it 
with a traditional (non-insulated) GP tent; 


2) Perform heating and cooling load calculations for the foam-insulated GP 
tent and estimate energy consumption for different potential air 
conditioning units; 


3) Assess the relative fire safety of foam-insulated tents as compared with 
traditional non-insulated tents. 


The main finding from the study is that the thermal resistance of walls and 
roofs in the foam-insulated tents is comparable with the thermal resistance of walls and 
roofs in permanent building structures. This represents a vast improvement towards 
reducing energy consumption for air conditioning, when compared with a non-insulated 


tent. 


Another finding is that a high-efficiency heating, ventilation, and air 
conditioning (HVAC) unit (for example, an “Energy Star” labeled unit) should be used to 
reduce the energy consumption-per-unit cooling or heating output and it should be sized 
according to the “recommended unit size” calculation for the maximum number of 


soldiers that will be in the tent. 


Another important finding to reduce fire risk inside the tents is to include: 


1) Fixed smoke alarms; 

2) Installation of door hardware that facilitates emergency egress; 
3) Portable fire extinguishers for occupant use; 

4) Training for the occupants in firefighting techniques. 


7 Exponent, Inc., (March 2007), Tent Foam Insulation Report, Obtained from Rapid Equipping Force 
on September 15, 2007. 
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Currently, the spraying of foam insulation is ongoing in the U.S. Central 


Command (USCENTCOM) area of responsibility (AOR). 
2. Transportable Hybrid Electric Power Stations 


The Transportable Hybrid Electric Power Station (THEPS) is a mobile power 
station that can make use of renewable energy sources to generate power output. DoD 
had contracted Skybuilt Power to make two variants for the Army: one mobile power 
station that can be towed by a High-Mobility Multipurpose Wheeled Vehicle 
(HMMWV), and one tactical operations center that can act as a manned or unmanned 
operations center. Figure 2 shows the THEPS variant that is used as a tactical operations 
center, and Figure 3 shows the THEPS variant that can be towed by a HMMWV. Figure 


4 shows an artist’s rendering of a THEPS Tactical Operations Center. 














THEPS TOC v2.0 THEPS TOC v2.0 





Figure 2. THEPS Variant Used as a Tactical Operations Center. From COL Dan 
Nolan, U.S. Army (Ret.) 2007. 
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THEPS MEP v1.0 THEPS MEP v2.0 








Figure 3. .THEPS Variant Towed by HMMWV. From: COL Dan Nolan, U.S. Army 
(Ret.) 2007. 
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Figure 4. THEPS TOC (artist rendering). From: COL Dan Nolan, U.S. Army (Ret.). 
2007. 
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While hybrid vehicle technology and fuel cell programs are still in research and 
development, new, more mature programs, such as wind- and solar-powered generators 
are being touted as quick, mobile power solutions by the REF. Dan Nolan, head of the 
effort at REF, said, “We want to do nothing to diminish mission capability but, rather, 


decrease the fuel need.”’8 
a. System Description 


THEPS can make use of various renewable energy sources, like wind and 
solar, to generate power. The power generated from renewable energy can be integrated 
with power generated from fuel, such as diesel, propane, natural gas, JP-8 or storage 
batteries to provide reliable power. Wind turbines, photovoltaics, absorbed glass mat 


batteries and diesel generators can fit inside a 34-ton trailer or a 20-foot storage container. 


A test was carried out on the effectiveness of THEPS at converting 
renewable energy into power at the National Training Center (NTC).? It was observed 
that THEPS’s power output averaged at 0.355 kilowatts (kW) from data taken on an 
hourly basis over a week-long period. The maximum and minimum power output is 
0.931 kW and 0 kW, respectively. The power output varies depending on the weather 


(wind speed) conditions and time of the day. 


THEPS is suitable for FOBs of all sizes, for example, bare bases, 
observation posts, border checkpoints and humanitarian efforts where JP-8 re-supply is 


costly. 
b. Status 


THEPS’s technology is currently being evaluated at NTC. The 
implementation timeline is awaiting Spiral 2 concepts from the USMC DREAM 


program, a United States Marine Corps (USMC) technological initiative that makes use 





8 Breanne Wagner, (April 2007), Alternative power sources sought for remote bases, Retrieved on 
October 5, 2007 from http://www.nationaldefensemagazine.org/issues/2007/April/Alternativepower,htm, 





9 Rapid Equipping Force, Data sets for testing THEPS at National Training Center, Obtained from 
Rapid Equipping Force on October 7, 2007. 
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of renewable energy sources. REF is considering conducting additional spirals for 


THEPS in coordination with the National Renewable Energy Laboratory. 
2 Tactical Garbage-to-Energy Refinery (TGER) 


All organic waste contains energy. Oil, coal, wood, and garbage all contain heat 
energy that is released when burned. The amount of heat energy in each substance 
determines how much energy is released. While it costs more to generate electricity at a 
waste-to-energy plant than it does at a coal, nuclear, or hydropower plant, providing 
electricity is not the major advantage of waste-to-energy plants. For example, the major 
advantage of burning waste in a large-scale domestic incinerator is that it reduces the 
amount of garbage buried in landfills. (National Energy Education Development Project, 


2006) 


A study done by the Logistics Management Institute for Defense Advanced 
Research Projects Agency (DARPA)!° found that: 


e approximately 87 percent of the waste is potentially convertible into fuel; 
° much of the waste is made up of wood, cardboard, plastic, and food; and 
e a deployed soldier generates an average of 7.2 pounds of convertible solid 


waste per day. 


The biorefinery could alleviate the expense and potential danger associated with 
transporting waste and fuel. Also, by eliminating garbage remnants—known in the 
military as a unit's "signature"—a biorefinery could protect the unit's security by 
destroying clues that such refuse could provide to enemies. Researchers tested the first 
tactical biorefinery prototype in November 2006 and found that it produced 
approximately 90 percent more energy than it consumed, said Jerry Warner, founder of 
Defense Life Sciences LLC, a private company working with Purdue researchers on the 


project.!! The biorefinery generator initially runs on diesel oil for several hours until the 


10 Logistics Management Institute, (February 2004), An Analysis of the Energy Potential of Waste in 
the Field, Obtained from Rapid Equipping Force on September 25, 2007. 


11 Douglas M. Main, (February 1, 2007), Scientists develop portable generator that turns trash into 
electricity, Retrieved on October 5, 2007 from 
http://news.uns.purdue.edu/x/2007a/070201LadischBio.html. 
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gasifier and the bioreactor begin to produce fuel, according to Warner. In the initial 
commissioning test, the efficiency of the TGER was calculated by measuring the amount 
of diesel oil burned during the initial start-up and the electricity produced. Refer to the 


system description below on how a TGER works. 


The TGER machine produces a very small amount of its own waste, mostly in the 
form of ash that the Environmental Protection Agency has designated as “benign,” or 
non-hazardous. Any leftover materials from the bioreactor are put into the gasifier, which 
has to be emptied every two to three days. The remaining waste is about enough to fill a 


regular-sized trash bag, and it represents about a 30-to-1 volume reduction. 


TGER is skid mounted and can be employed on military 5-ton flatbed trailer. It 
has a tare weight of 7,128lbs and dimensions: 160”L x 96”W x 90”H. Figure 5 shows a 
TGER. 




















Figure 5. © TGER. From: COL Dan Nolan, U.S. Army (Ret.). 2007. 


a. System Description 


The TGER incorporates two complementary technologies: 


1) Bioreactor to convert carbohydrates, sugars, some cellulosic waste into 
vaporous ethanol 


2) Thermochemical gasifier to convert bioreactor residuals into “fuel gas” 
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1) 
2) 


3) 


4) 


How it works: 
The shredder rips up waste and soaks it in water. 


The sludge is pumped into the bioreactor, and enzymes break it down into 
carbohydrates and then into simple sugars, which yeast metabolizes into 
ethanol. 


The pelletizer compresses undigested waste pellets and feeds them into a 
gasification reactor that burns them in a low-oxygen, high-temperature 
environment to produce a composite gas. 


The ethanol is combined with the composite gas and injected into a 60-kW 
diesel generator, where it is mixed with 10 percent diesel fuel to generate 
electricity. 


The TGER will start on JP-8 or diesel fuel, and then, within six to twelve 


hours, convert to running 98 percent on trash-derived energetics. It will turn 1 ton of 


waste into energy, while conserving 115 gallons of JP-8 or diesel fuel. Excess thermal 


energy can be used for field sanitation, showers or laundry use. Another major potential 


saving comes from the avoidance of the disposal costs of trash. 


D. POSSIBLE BENEFITS OF THE PROPOSED INITIATIVES 


There are two main benefits for the proposed NZP initiatives: 


1) 


2) 


Reduced fuel transport saves money and reduces the frequency of 
vulnerable fuel convoys being exposed to enemy attacks. Spray foam 
insulation on tents will reduce the demand for fuel in generating power to 
air-condition the tents. THEPS make use of renewable energy sources to 
generate power supply and less fuel is required. TGER converts waste to 
energy, and it conserves diesel fuel. Each month, a TGER will save 
enough gasoline to fill a mid-sized tanker truck. Fewer fuel trucks means 
fewer convoys subjected to improvised explosive devices (IEDs) along the 
transportation route. 


Reduced waste disposal costs. The estimated waste disposal cost of a 
division in a Middle Eastern Operating Theater is $629 per ton of waste. !2 
There will be substantial savings on disposal costs if the waste can be 
converted into electricity. 


12 Exponent, Inc., (March 2007), Tent Foam Insulation Report, Obtained from Rapid Equipping Force 
on September 15, 2007. 
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Hil. NET ZERO PLUS BUSINESS CASE ANALYSIS 


A. WHAT IS BUSINESS CASE ANALYSIS? 


A Business Case Analysis (BCA) is a financial tool that helps decision makers to 
evaluate alternative solutions and to present economical arguments for carrying out 
alternatives over the life cycle to achieve stated business objectives. It is a structured and 
systematic methodology to examine the all proposed alternatives and to evaluate them on 


the same baseline. 


In this thesis, the specific BCA is modeled after the approach in a Naval 
Postgraduate School (NPS) thesis that was completed in December 2006.1! 


The BCA’s general framework consists of the following elements: 


e Define objectives of the action being considered. 
e Specify assumptions and constraints. 

e Identify possible alternatives and status quo. 

e Estimate costs and benefits of each alternative. 

e Conduct sensitivity and risk analysis. 

e Draw conclusion and make recommendations. 


A BCA is an iterative process that is conducted, revised and reviewed throughout 
the life cycle of the program. As the program plans change over time due to changes in 


the business and operational environments, the BCA will have to be revised accordingly. 


Figure 6 shows a BCA process proposed by the Defense Acquisition University !4 


for DoD personnel in conducting a BCA: 


13 Lim Hang Sheng, (December 2006), NPS Thesis on A Methodological Approach For Conducting A 
Business Case Analysis For the Joint Distance Support and Response (JDSR) Advanced Concept 
Technology Demonstration (ACTD), Retrieved on August 23, 2007 from 
http://bosun.nps.edu/uhtbin/cgisirsi.exe/4yeMQ0CS5 LI/SIRSI/16300008/503/182. 


14 Defense Acquisition University, (2007), Business Case Analysis, Retrieved on August 24, 2007 
from https://acc.dau.mil/CommunityBrowser.aspx?id=32524. 
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Figure 6. Business Case Analysis Process. From: Defense Acquisition University, 
2007. 





1. Phase 1: Definition 


In Phase 1, the objective and scope of the analysis is defined along with 


assumptions and constraints to guide the analysis. 
Ze Phase 2: Data Collection 


In Phase 2, a plan is outlined to collect the various types of data required for the 
analysis. These are categorized and potential data sources identified for the collection. 
Spreadsheets and databases need to be created to store and organize the data after it is 
collected. Often, the data required is not available. In this event, an estimate is made with 
the approach for calculating the estimate clearly explained and documented. The data 
collected is checked for accuracy and completeness. Data normalization is carried out to 


adjust for inflation or deflation to account for the time value of money. 
a Phase 3: Evaluation Analysis 


In Phase 3, the actual computation occurs and a BCA is built for each alternative, 


using both quantitative and qualitative data. Each alternative is then compared with the 
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baseline, which is the status quo, to determine which one offers the best value for money. 
A sensitivity analysis is carried out to explain what happens if the assumptions change or 
are proven wrong. It is also important to examine the risks associated with each 


alternative, along with the potential risk mitigation strategies for each identified risk. 
4. Phase 4: Results Presentation 


In the last phase, the results of the analysis are presented in appropriate graphs 
and charts to the decision makers. The presentation should include the key information 
from the previous three phases. Lastly, the conclusion and recommendations for a 


suitable course of action are presented to the decision maker. 
B. WHAT IS A WORK BREAKDOWN STRUCTURE? 


A Work Breakdown Structure (WBS) has a hierarchical tree structure that 
captures all the work of a project in an organized way. A WBS can be product or process 
oriented on the ultimate end-items of the project. DoD Handbook MIL-HDBK-881!5 has 
defined WBS as: 

A WBS displays and defines the product, or products, to be developed 

and/or produced. It relates the elements of work to be accomplished to 

each other and to the end product. A WBS can be expressed down to any 

level of interest. However the top three levels are as far as any program or 

contract need go unless the items identified are high cost or high risk. 


Then, and only then, is it important to take the work breakdown structure 
to a lower level of definition. 


There are several benefits to having a WBS planned out properly for a project. A 
WBS helps to keep track of the schedule, resource allocation, cash flow, expenditures, 
and performance of the project. In our Business Case analyzing three proposed initiatives, 
we will consider the life-cycle costs, namely from Investment, O&S to Disposal. The 


WBS will consist of three top-level components, as follows. 


15 Department of Defense Handbook, (January 2, 2007), Work Breakdown Structure, Retrieved on 
August 26, 2007 from http://www.srs.gov/general/EFCOG/03 OtherA gencies/MilHdbk881.pdf. 
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1. Investment Cost 


Investment cost consists of the estimated cost of the investment phase, including 
total cost of procuring the prime equipment, related support equipment, training, initial 


and war reserve spares, pre-planned product improvements and military construction. 
2; Operations and Support Cost 


The O&S cost consists of the estimated cost of operating and supporting the 
fielded system, including all direct and indirect costs incurred in using the system, e.g., 
personnel, maintenance, and sustaining investment (replenishment spares). It is a 
recurring cost that is incurred to maintain the operational readiness of the system 


throughout the life cycle of the system. 
3. Disposal Cost 
The disposal cost is the estimated cost to dispose of the system after its useful life. 


C. “AS-IS” COST (WITHOUT PROPOSED INITIATIVES) 


1, Defense Energy Support Center 


The Defense Energy Support Center (DESC)!®© is the organization within the 
Defense Logistics Agency (DLA) that is in charge of procurement and _ sales 
responsibility for crude oil for the Department of Energy’s Strategic Petroleum Reserve, 
a program used to store crude oil as a buffer against potential national energy 
emergencies. The mission of DESC is to provide DoD and other government agencies 
with comprehensive energy support in the most effective and economical way. DESC 


acts as DoD’s energy market consolidator and wholesale agent. 


DESC directs the DoD organization responsible for purchasing and managing all 
petroleum resources used by the U.S. military. In addition, DESC guides the growing 


mission of total energy support by developing strategies to buy and sell deregulated 





16 DESC Middle East, Retrieved on October 15, 2007 from 
http://www.globalsecurity.org/military/agency/dod/desc-me.htm. 
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electricity and natural gas to DoD and other federal agency customers. DESC also 
directly supports DoD’s initiative to privatize the military base infrastructure that 
distributes those utilities (in addition to lighting, heating, air conditioning and 


water/wastewater systems). 


DESC has a presence in the Middle East to support fuel-related operations. Fuel 
storage is a primary need within the Middle East. To meet U.S. requirements, DESC- 
Middle East uses commercial contractors to store and issue fuel stocks to U.S. and allied 
nations throughout the region. Storage capacity nears 5.5 million barrels and 


accommodates JP-5 jet fuel; F-76 Navy distillate fuel; and Jet A-1, a commercial jet fuel. 


DESC is divided into four Commodity Business Units (CBU),!7 each specializing 
in a specific product or process. By taking advantage of an integrated teaming concept, 
DESC’s customers enjoy “one-stop shopping” for all of their needs. The four CBUs are: 


e Alternative Fuels CBU procures natural gas, electricity and coal, and 
assists with utility privatization and energy demand management for DoD 
and federal civilian agencies in the continental U.S. and Alaska. 


e Facilities and Distribution Management CBU is the advisor on matters 
concerning worldwide fuel terminal operations, storage and acquisition 
programs. This CBU also directs plans and programs for operation and 
maintenance of Government Owned-Contractor Operated (GOCO) and 
Contractor Owned-Contractor Operated (COCO) facilities. 


e Direct Delivery Fuels CBU is responsible for the worldwide acquisition 
and integrated materiel management of fuels delivered directly to using 
activities by contracted vendors as required to support the Military 
Services, DoD Activities and designated Federal agencies. 


° Bulk Fuels CBU provides contracting, distribution, transportation, 
inventory control and quality support for bulk fuels (for example, jet fuels, 
distillate fuels, residual fuels, automotive gasoline [for overseas locations 
only], specified bulk lubricating oils, aircraft engine oils, and fuel 
additives such as fuel system icing inhibitor, and crude oil in support of 
the Department of Energy Strategic Petroleum Reserve Program) 
worldwide, accounting for about three-fourths of all fuel supplied by the 
Center. 


17 Defense Energy Support Center (DESC), Retrieved October 15, 2007 from 
http://www. globalsecurity.org/military/agency/dod/desc.htm. 
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2. Burdened Cost of Fuel 


DoD’s current bulk fuel supply chain is shown in Figure 7. 


DoD BULK FUEL SUPPLY CHAIN 
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Figure 7. | DoD Bulk Fuel Supply Chain. From: OSD(PA&E). 2006. 





DESC delivery points are storage locations owned either by DESC or the 
Services, and are typically located on or near DoD installations. DESC also maintains 
some large tank farms from which it dispenses fuel. To simplify accounting, OSD 
establishes a "standard fuel price" annually. This price includes the cost for purchasing 
the fuel from the world market, plus DESC operating costs. The DESC price does not 
reflect the cost to the Services of moving the fuel from the DESC supply point to the 


ultimate consumer. !8 


18 Defense Science Board Task Force, (January 2001), More Capable Warfighting through Reduced 
Fuel Burdened, Retrieved on October 15, 2007 from http://www.acq.osd.mil/dsb/reports/fuel,pdf. 
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The standard price of fuel!9 is a tool that was created by DoD’s fiscal managers to 
insulate the Military Services from the normal ups and downs of the fuel marketplace. It 
provides the Military Services and the Office of the Secretary of Defense (OSD) with 
budget stability despite commodity market swings, with gains or losses being absorbed 
by a revolving fund known as the Defense Working Capital Fund (DWCF). In years that 
the market price of fuel is higher than the standard price, the DWCF loses money. In 
years that the market price is lower than the standard price, it makes money. This gain or 
loss can be made up by adjusting future standard prices. Figure 8 shows the trend of the 


standard fuel price of JP8 from FY 2000 to FY2008. 
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Figure 8. | Trend of Standard Fuel Price from FY 2000 to FY 2008. From DESC. 2008. 


It is observed that there are ups and downs in the fuel price over the years, with 
the lowest in FY 2000, and the highest in FY 2006. Although there is a drop in the fuel 
price in FY 2007, it shows a trend of increasing again in FY 2008, an increment of about 


8%. 


19 Defense Energy Support Center, (November 2, 2007), What the Standard Fuel Price is, Retrieved 
on October 16, 2007 from http://p2web.desc.dla.mil/pls/p2wp/std_price_pkg,std_price_list. 
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With reference to Figure 7, the standard fuel price is the DESC standard price for 
the source of supply from Point A to Point D. 


Beyond Point D, there are other hidden costs involved, such as O&S of fuel 
trucks, truck depreciation, etc. The Task Force set up by Defense Science Board for the 
fuel efficiency study concluded that: 

The DoD currently prices fuel based on the wholesale refinery price and 

does not include the cost of delivery to its customers. This prevents an 

end-to-end view of fuel utilization in decision making and it does not 


reflect the DoD’s true fuel costs, masks energy efficiency benefits, and 
distorts platform design choices. 


The true cost of fuel delivery should include the cost from Point D and beyond. 
The burdened fuel cost for the Army JP8 is $20.00 per gallon, inclusive of the DESC 
standard price and other costs involved during the fuel delivery to the ultimate 


consumer.29 


In this thesis, $20.00 per gallon will be used as the burdened cost of fuel in the 
computations. This is the most current burdened cost of fuel that the author can find from 


the open sources. 
3. ‘*As-Is”’ Cost (without Proposed Initiatives) 


The current area of operations of concern is in Camp Le Monier, Djibouti. The 
Republic of Djibouti is a small country (8,250 sq miles), located at the junction of the 
Red Sea and the Gulf of Aden. It has been cooperating with the U.S.-led war against 
terrorism, and American troops have been stationed at Camp Le Monier barracks since 
April 2002. The facility is an ex-French military barracks, located near the Djibouti 


airport. 


Currently, 90% of the total fuel (approximately 10,000 gallons per day) supplied 
to Camp Le Monier is used for making power to generate air-conditioning to cool the 


barracks (e.g., sleeping tents, containerized living units) at 90°F ambient environment. 


20 Under Secretary of Defense for Acquisition, Technology and Acquisition, (September 2007), 
Burdended Cost of Fuel, Obtained from REF on November 18, 2007. 
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Figure 9 shows the projection of cash outflows for the baseline scenario without 
the implementation of any proposed initiatives. The cash outflows consist of the cost of 
fuel used for generating power to air-condition the non-insulated tents and the O&S cost 
of HVAC and generators over a life cycle of 10 years. An assumption made is that the 


cost of fuel increased at a rate of 10% annually. 


Data 

° Amount of fuel used per day = 10,000 gallons 

° 90% of the fuel is used to generate power to air-condition the non-insulated tents 
e Cost of fuel used for generating power to air-condition non-insulated tents per 


year = (10,000*0.9*365*$20) = $65.7M 


Assume that the O&S cost of HVAC units and generator is 5% of the total cost of fuel 
used for generating power to air-condition non-insulated tents, i.e. = 0.05*$65.7M 


Therefore, total Cash Outflow for the “As-Is” Cost = $65.7M + (0.05*$65.7M) = $69M 
for the first year. 
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Figure 9. — Projection of Cash Outflows for “As-Is” Cost (without proposed initiatives) 


D. “TO-BE” COST (WITH PROPOSED INITIATIVES) 


Each of the three proposed initiatives will be evaluated on three financial metrics. 
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Net Present Value (NPV) of an investment is defined as the sum of the present 
values of the annual cash flows. The annual cash flows are the Net Benefits (revenues 
minus costs) generated from the investment during its lifetime. These cash flows are 
discounted or adjusted by incorporating the uncertainty and time value of money. An 
investment with a larger NPV is a better option. The formula for calculating NPV is as 


follows: 


NPV = _— 
f=l (1+ r) 
where 
t — the time of the cash flow 
n—the total time of the project 
r —the discount rate 


C, —the net cash flow at time 


Discount rate is the rate used to discount future cash flows to their present values. 
An approach to choosing the discount rate factor is to decide the rate which the capital 
needed for the project could return if invested in an alternative venture. A discount rate of 
5% is chosen for the baseline computation, because that is the current return of 10-year 


U.S. Treasury notes.?! 


Return on Investment (ROD) measures the ratio of money gained or lost on an 
investment relative to the amount of money invested. An annualized ROI is used here to 
calculate the investment over a certain period. For our case, we are interested in an 
annualized ROI over a period of 10 years. An investment with a higher annualized ROI is 


a better investment option than an investment with a lower annualized ROI. 


Payback period answers the question, “When does the investment pay for 
itself?” It occurs at the point where the cumulative cash inflows are equal to the 


cumulative cash outflows, i.e., no net loss or gain. 


21 Discount Rate, (October 31, 2007), Retrieved on November 2, 2007 from 
http://www.rateempire.com/indexes/discountrate.html. 
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1. ‘**To-Be” Cost (with Spray Foam Insulation) 


For the spray foam insulation work breakdown structure, the cash outflows for a 
10-year life cycle include: 


e Investment cost: $5.3M to procure insulation for tents in Djibouti. This 
includes the insulation material cost, transportation cost and labor cost.?2 


e O&S cost: 10% of the investment cost is estimated annually for O&S to 
repair the tents’ insulation due to wear and tear. The useful life of a tent is 
approximately six years, after which it might be given away to a host 
nation or disposed of. A replacement cost of the tents (complete with 
insulation) is estimated in Year 7 of the life cycle. 


e Disposal cost: A disposal cost is estimated in Year 7 to dispose of the tents 
after their useful life of six years. Disposal costs are estimated as about 
$2,500 per tent. 


The benefits for the spray foam insulation comes from the cash inflows from the 
energy savings achieved through reduced fuel usage for air-conditioning the tents. It is 
assumed that the fuel price increased by 10% annually and that 50% energy savings 
(compared to the non-insulated case) are achieved. Figure 10 shows the cash flow 


projections over 10 years for 50% energy savings. 





Cash Flow Projections (for 50% Energy Savings) 
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Figure 10. Cash Flow Projections for Spray Foam Insulation over 10 years for 50% 
Energy Savings 


22 Rapid Equipping Force, (February 23, 2007), Power Surety, Obtained from REF on March 7, 2007. 
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Figures 11 and 12, respectively, show the cumulative undiscounted and 


discounted cash inflow and outflow over 10 years for the investment. We observe from 


Figures 11 and 12 that the break-even point occurs at Year 1 and the payback period 


starts after Year 1. This represents a very attractive financial solution. An NPV of 


$357.6M savings can be gained over a 10-year period with a corresponding $20.8M 


invested. 


The cumulative ROI is computed as: 


NPV of Energy Savings - NPV of Investment 
NPV of Investment 
























































For the case of spray foam _ insulation, the cumulative ROI is 
41.8 - 20.8 
——— x 100% = 1, 618%, or 32.9% annual, compounded ROI. 
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Figure 11. Cumulative Undiscounted Cash Inflow and Outflow for Spray Foam 


Insulation over 10 years 
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Figure 12. Cumulative Discounted Inflow and Outflow for Spray Foam Insulation over 
10 years 


2. 


‘“‘To-Be” Cost (with Transportable Hybrid Electric Power Stations) 


For the THEPS work breakdown structure, the cash outflows for a 10-year life 


cycle include: 


Investment cost: There are two variants being developed, namely: THEPS 
Mobile Electric Power (MEP) — HMWVV towable (two units), and 
THEPS Tactical Operations Center (TOC) — container express (CONEX)- 
mounted (two units). The total investment cost of $3.85M includes the 
development of THEPS, test and evaluation and on-site support.?3 


O&sS cost: 10% of the investment cost is estimated annually for O&S. 


Disposal cost: The disposal cost is estimated at 100% of the total 
investment cost. THEPS make use of photovoltaics, which is a solar 
power technology that uses solar cells or solar photovoltaic arrays to 
convert light from the sun into electricity. The use of solar panels in 
THEPS might lead to some pollution during disposal, and so a proper 
disposal method is necessary. 


The cash inflow for THEPS comes from the energy savings through reduced fuel 


usage for air-conditioning the tents. It is assumed that the fuel price increased by 10% 


23 THEPS Quad, (July 5, 2007), Obtained from REF on October 22, 2007. 
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annually. In on-site testing conducted by the NTC in March 2007, THEPS obtained an 
efficiency of 7.1% for each THEPS (compared to a 5-kW TQG) in converting renewable 
energy to power. Hence, energy savings are calculated from the reduced fuel usage. 


Figure 13 shows the cash flow projections over 10 years for 4 THEPS. 
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Figure 13. Cash Flow Projections for THEPS over 10 years 


Figures 14 and 15, respectively, show the cumulative undiscounted and 


discounted cash inflow and outflow over 10 years for the investment. 
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Cumulative Undiscounted Cash Inflow and Outflow for THEPS 
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Figure 14. Cumulative Undiscounted Cash Inflow and Outflow for THEPS over 10 
years 
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Figure 15. Cumulative Discounted Cash Inflow and Outflow for THEPS over 10 years 
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We observe from Figures 14 and 15 that the break-even point occurs at less than a 


year. The payback period starts in Year 1. An NPV of $203.1M in savings can be gained 


over a 10-year period with a corresponding $5.3M invested. The ROI for THEPS is 
3680.5%, or about 43.8% annual, compounded ROI. 


‘“*To-Be” Cost (with Tactical Garbage to Energy Refinery) 


For the TGER work breakdown structure, the cash outflows for a 10-year life 


cycle include: 


Investment cost: This includes the development of two units of TGER, test 
and evaluation and engineering support. The total investment cost of 
TGER is $2.2M. 


O&S cost: Assume that 10% of the investment cost is estimated annually 
for O&S. 


Disposal cost: Assume that the disposal cost is 100% of the total 
investment cost. 


The cash inflow for TGER comes from the following: 


Avoided cost of waste disposal 
Avoided cost of waste transport 
Avoided cost of transport fuel 
Avoided personnel cost 


Value of fuel produced 


Figure 16 shows the cash flow projections over 10 years. Figures 17 and 18, 


respectively, show the cumulative undiscounted and discounted cash inflow and outflow 


over 10 years for the investment. 
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Figure 16. Cash Flow Projections for TGER over 10 years 
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Figure 17. Cumulative Undiscounted Cash Inflow and Outflow for TGER over 10 
years 
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Figure 18. Cumulative Discounted Cash Inflow and Outflow for TGER over 10 years 


We observe from Figures 17 and 18 that the break-even point occurs at less than 
Year 1. The payback period starts in Year 1. An NPV of $63.1M in savings can be gained 
over a 10-year period with a corresponding $5.1M invested. The ROI for TGER is 
1127.3%, or about 28.5% annual, compounded ROI. 


4. Summary of “To-Be” Cost for Three Proposed Initiatives 


The table below provides a summary of the annualized ROI and payback period 


for the baseline cases for the three proposed initiatives: 














Initiatives Annualized ROI Payback Period 
Spray Foam Insulation 32.9% Less than 1 year 
THEPS 43.8% Less than | year 

TGER 28.5% Less than | year 

















Table 2. Annualized ROI and Payback Period for the Initiatives 
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The annualized ROI and payback period for the three initiatives represent very 


attractive financial solutions for NZP. 
E. SENSITIVITY ANALYSIS 


A sensitivity analysis is a process used to understand the uncertainty in a model. 
The objective is to identify critical input parameters to the model, vary them over a 
reasonable range and observe how the variability impacts the output result. A small 
change in the value of the input parameter that results in large change in the outcome 
implies that the outcome is very sensitive to the input parameter. On the other hand, small 


changes in the outcome indicate a stable, or robust, solution. 


In this thesis, the cost estimates that were used in the ROI computations are based 
on feedback and input from subject matter experts, as well as personal professional 
judgment. This is because the required data are not available for analysis. Sensitivity 
analyses varying the percentage of energy savings, O&S costs and discount rate for each 
initiative, while keeping the other variables constant, is a useful analytical tool for 


understanding the financial behavior of these projects. 


When the proposed initiatives are actually implemented, the energy savings and 
the O&S cost data can be collected and validated with the computations used in this 


thesis. 
if Varying Percentage of O&S Costs Sensitivity Analysis 


The aim is to observe how sensitive ROI is to changes in O&S costs. In the 
model, the percentage of O&S cost is assumed to be 10% of the investment cost of the 
initiatives. This parameter is varied from 5% to 15% as a larger percentage of O&S costs 
will lower the ROI. Figure 19 shows the plot of ROI versus the percentage of O&S cost 


from the range of 5% to 15% for the three proposed initiatives. 
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Figure 19. Plot of Annualized ROI versus Percentage of O&S Costs 


From Figure 19, we observe that TGER is most sensitive to changes in the 
percentage of O&S costs. The ROI reduced by about 0.5% for every increase in 1% of 
O&sS costs. THEPS is the least sensitive to changes in the percentage of O&S costs. Its 
ROI is reduced by 0.3% for every 1% increase in O&S costs. In any case, the annualized 


ROI remains at very attractive levels across the range of relevant O&S costs. 
ze Varying Percentage of Energy Savings Sensitivity Analysis 


In the model, it is assumed that there are 50% energy savings for spray foam 
insulation in terms of the reduced fuel usage required to generate power to operate the 
air-conditioning for tents. For THEPS, it is assumed that there is a conversion efficiency 


of 7.1% to convert renewable energy to electrical energy. 


TGER’s energy savings mainly come from the avoidance of waste disposal and 
the ability to convert waste to energy. Therefore, its ROI is largely dependent on the 


amount of waste that is generated by the theater. 


Figure 20 shows the plot of ROI versus the percentage of energy savings from the 


range of 10% to 90% for the spray foam insulation and THEPS. 
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Figure 20. Plot of Annualized ROI versus % of Energy Savings 


We observe from Figure 20 that the THEPS’s ROI is more sensitive to the energy 
savings than spray foam insulation. From an increase of 20% to 30% change in energy 


savings, the THEPS’s ROI increases by 5.75%, whereas spray foam insulation’s ROI 
increases by 5.02%. 


Figure 21 shows the plot of ROI versus the quantity of waste produced per day 
from the range of 2 to 20 tons for TGER. 
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Figure 21. Plot of Annualized ROI versus Quantity of Waste Produced Per Day 


As observed from Figure 21, the ROI of TGER is very sensitive to the quantity of 
waste produced by the theater. Compare a theater which produces six tons of waste per 
day to a theater which produces 12 tons of waste per day, the ROI of the TGER in the 


latter theater is able to achieve an increase ROI of about 8.56%. 
3. Varying Discount Rate Sensitivity Analysis 


The discount rate is a financial concept used to convert future cash flows into 
present value of the cash flow. A large discount rate will reduce the potential benefits of 


the proposed initiatives. This factor is varied from 5% to 15% in the sensitivity analysis. 


Figure 22 shows that plot of annualized ROI versus the discount rate for the three 


proposed initiatives. 
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Figure 22. Plot of Annualized ROI versus the Discount Rate 


From Figure 22, we observe that TGER’s ROI is the least sensitive to the discount 
rate, while THEPS’s ROI is most sensitive to the discount rate. For TGER, its ROI is 
reduced by 0.05% for every 1% discount rate increase, whereas for THEPS, its ROI is 


reduced by 0.37% for every 1% discount rate increase. 


ROI for THEPS and TGER still manage to maintain a level above 25% with the 
discount rate ranging from 5% to 15%. The observation from Figure 22 is that the 


annualized ROI has very low sensitivity to the discount rate. 
F. LEARNING CURVE FOR THEPS AND TGER’S PRODUCTION 


We assume that there is learning associated with the increased number of THEPS 
or TGER units being produced for deployment. The concept of learning curve (also 
called cost improvement) observes that the production cost of a unit is decreased by a 
constant percentage each time the number of units produced doubles. Learning occurs 
because of production improvement in areas such as tooling and engineering, although it 


is not limited to these areas. 


There are 2 variations of learning theory, which are: 
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e Cumulative Average Theory which is defined as: 


As the cumulative quantity of units produced doubles, the average cost of 
all units produced to date is decreased by a constant percentage 


e Unit Theory which is defined as: 


If there is learning in the production process, the cost of some doubled unit 
equals the cost of the un-doubled unit times the slope of the learning curve 


In our model, we are using the unit theory, and we assume the rate of learning to 
be 90%, i.e., the cost of producing the second unit is 90% of the cost of producing the 


first unit. 


The formula used for calculating the cost of the first N production units of THEPS 


is: 


pe Obes 
b+1 
where CT,, = the cumulative cost of the first N units 
A =cost of unit #1 
N =# of units 
b =aconstant representing the slope of the learning curve 


~ 


In our case, b = 1In(0.9)/In(2). 


The cumulative cost formula is normally applied in the production phase to 
estimate lot costs. For the current sensitivity analysis on learning curves, we apply the 
following process: 


e Apply the cumulative cost formula to the four research and development 
(R&D) units to compute the cost of R&D unit #1. 


° “Step down” by 50% from the cost of R&D unit #1 computed in the step 
above to the cost of production unit #1. 


e Apply the cumulative cost formula to the first N production units and 
display the results for various N. 
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Computation 
N=4 


CT, = $3.75M 
Assume 90% rate of learning, b = In(0.9)/In(2) 
Therefore, cost of unit #1, A = $0.982M 


Cost of Production unit #1 = A/2 = $0.49M 



































b+1 
| A(N) 
Production cost of THEPS = C7, =—-——— 
2 DA 
Figure 23 shows the plot of annualized ROI versus the quantity of THEPS 
produced. 
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Figure 23. Plot of Annualized ROI versus Number of THEPS produced 


From Table 2, where four THEPS are produced, an annualized ROI of 43.8% is 
achieved. From Figure 23, we observed that the annualized ROI increased with the 
number of THEPS produced. For every unit of THEPS produced, there is an increase of 
approximately 0.5% annualized ROI. Hence, by producing more THEPS, the ROI is 


made more attractive by taking advantage of economies of scale. 


4] 


Similarly, we plot the annualized ROI versus the number of TGER produced as 
shown in Figure 24. From Table, where two TGERs are produced, an annualized ROI of 
28.5% is achieved. From Figure 24, for every unit of TGER produced, there is an 
increase of approximately 0.55% annualized ROI. This shows that the ROI is more 


attractive in producing more TGERs due to economies of scale. 
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Figure 24. Plot of Annualized ROI versus Number of TGER produced 


From Figure 24, we observe that if, for example, 30 units of TGER are produced 
(costing about $7.5M), the ROI can be raised to a very attractive level, in the range of 


68%. 
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IV. CONCLUSIONS AND RECOMMENDATIONS 


A business case analysis was performed on the three proposed initiatives to 
evaluate their ROI over a 10-year life-cycle cost. The results of the baseline analysis are 


summarized as follows: 














Initiatives Annualized ROI Payback Period 
Spray Foam Insulation 32.9% Less than 1 year 
THEPS 43.8% Less than | year 

TGER 28.5% Less than 1 year 

















Table 3. © Annualized ROI and Payback Period for the Initiatives 


THEPS has the highest annualized ROI among the three initiatives and has a 
payback period of less than one year. This means that THEPS gives the largest return on 
benefits (in terms of energy savings) as compared to the other two initiatives. It takes less 


than one year for THEPS to repay its original investment. 


The technology required to implement THEPS had been developed using 
renewable energy sources, like solar and wind energy, to generate electricity. The 
prototype had been tested at the NTC, and the power output is generally dependent on the 


weather conditions, e.g., the availability of wind and sunlight. 


Sensitivity analysis shows that THEPS is the least sensitive to changes in O&S 
costs. Its ROI is reduced by 0.3% for every 1% increase in O&S costs. On the other hand, 
THEPS’s ROI is the most sensitive to changes in the discount rate, but still manages to 


maintain an ROI above 40% with the discount rate ranging from 5% to 15%. 


TGER is another initiative which can achieve a high annualized ROI, of 28.5%, 
with a payback period of less than one year. It is more sensitive to a change in the O&S 
costs as compared to THEPS and spray foam insulation. We observe from the sensitivity 
analysis that TGER’s ROI is very sensitive to the quantity of waste produced by the 


theater. For TGER to fully exploit its technological capability, it must be deployed to a 
43 


theater which can produce a substantial amount of waste per day. For it to achieve an 
annualized ROI of more than 20%, the quantity of waste produced per day must be more 
than seven tons. On the whole, TGER is still a new technology which has not been 
proven in the field, but it will be a very attractive investment if it can perform according 


to its specifications. 


From the learning curve analysis, it is observed that there are economies of scale 
by producing more THEPS and TGER. For every unit of THEPS produced, there is an 
increase of approximately 0.5% annualized ROI. On the other hand, for every unit of 
TGER produced, there is an increase of approximately 0.55% annualized ROI. For 
example, a modest investment of 30 units of TGER (costing about $7.5M), the ROI can 


be raised to a very attractive level, in the range of 68%. 


The spray foam insulation achieves an annualized ROI of 32.9%, with a payback 
period of less than one year. Its investment does not give a return as high as THEPS; 
however, its technology had been developed and is a COTS product currently on the 


market. Its technology can be implemented as soon as possible if time is a constraint. 


In conclusion, all three initiatives are very attractive financial solutions to NZP, 
with high annualized ROIs, short payback period and opportunities to leverage 


economies of scale. 
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APPENDIX 


The following data sets are obtained from testing THEPS from September 18—27, 


2007. 


TIMESTAMP 
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iN 


7. 


Ojo 


15. 


9 
5 


6. 


. 


|_09/20/07 9:00] 35]Yorktown | 5] 63] OTT 7-2] 7999.00] 0.07 
|. 09/20/07 10:00] 36[Yorktown | S| 263] 0.0] 5] 3.1 -7999.00] 0.07] 
}09/20/07 11:00] 3 7[Yorktown | S| 263] OT] 7.8] 7999.00] 0.07 
|. 09/20/07 12:00] 88]Yorktown |S] 63] OTS] 5.8]_7999.00] 0.07 
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TIMESTAMP i Current 


(GMT) i Battery 
amps 
Average 
Time 
|__ 09/18/07 22:00] Of Yorktown | 
Yorktown 
| 09/19/07 4:00] 6 [Yorktown | 
|__09/19/07 6:00] 8 [Yorktown _| 
| 09/19/07 7:00] 9 
| _0.00| 
| 24.91] 0.00] 0.00] 0.00] -2.03| 
|p 24.91] 0.00] 0.00] 0.00] ___—-2.03 | 
| 24.90] 0.00] 0.00] 0.00]__—-2.01] 
| 24.89] 0.00] 0.00] 0.00] 2.01] 
| 24.89] 0.00] 0.00] 0.00] -2.02| 
| 24.88] 0.13] 0.00] 0.00] 1.77 
|p 24.95] 3.79] 0.00] 0.00] 2.0] 
25.17] 16.06] 0.00] 0.00]___—13.98 
| 25.61] 31.36] 0.00] 0.00] 29.15] 
25.94] 39.47] 0.00] 0.00] 37.15] 
26.19] 43.73] 0.00] 0.00] 41.38] 
26.55] 46.75] 0.00] 0.00] 44.30] 
09/19/07 21:00 27.30] 44.42] 0.00] 0.00] 34.09) 
25.56] 35.15] 0.00] 0.00] -6.19 
24.95] 0.00] 0.00] 0.00] __—-41.88] 
24.82| 0.00] 0.00|___—0.00]__—-40.65] 
24.89] 12.53] 0.00] 0.00] ___—-18.00} 
25.13] 2.48] 0.00] 0.00] 2.19 
25.09] -0.26 0.00] 0.00] -0.43] 
25.08] -0.27|_ 0.00] 0.00] 1.47] 
25.09] -0.27|_ 0.00] 0.00] __—-0.35] 
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TIMESTAMP 
(GMT) 


Average Average 
Time Load (kW) 


|_09/18/07 22:00] iO 26 0.000 
26 0.000 
Yorktown 26 0.084 
09/19/07 1:00 26 0.201 
26 0.028 
26 0.000 
|_ 09/19/07 4:00] 6 26 0.000 
Yorktown 26 0.000 
|__09/19/07 6:00] 8 26 0.000 
|__ 09/19/07 7:00] 26 0.000 
26 0.000 
26 0.000 
26 0.000 
26 0.000 
26 0.000 
26 0.000 
26 0.003 
Yorktown 26 0.095 
26 0.405 
26 0.804 
26 1.024 
26 1.146 
Yorktown 26 1.241 
26 1.212 
26 0.902 
09/19/07 23:00] 25 | 26 0.000 
09/20/07 0:00] 26 | 26 0.00 
09/20/07 1:00] 27 26 0.31 
| 28] 0.06 

007 

007 

Z 


09/20/07 2:0 a 
09/20/07 3:0 
09/20/07 4:0 
09/20/07 5:0 
09/20/07 6:0 


| 30 
| 3 
| 32] 
09/20/07 7:00] 33; 
| 84] 
| 35 
| 36 


26 
26 
26 
26 
26 
26 
26 

6: 

6: 

6: 


™N 


NIN 


09/20/07 8:0! 
09/20/07 9:0! 
09/20/07 10:00 
09/20/07 11:00 Yorktown 


09/20/07 12:00 


2 


2 0.000] _-0.009 0.000] 0.000 
2 0.000 0.000 0.000 
26 0.000] _-0.009[ 0.000] 0.000 


25 
26 
27 
8 
9 
30 
31 
32 
33 
34 
35 
36 
3 


sol 





~<|<| <|<|<| <| <| <|<|<| <| <| <| <| <| <| <|<| <| <| <| <| <|<|<| <| <|<] <! <|<|<|<|<| <|<]<]</< 
° clolololo|o|alolalajalolo}jo olojoljo ololojalolojololo ololao}jo o|o 
= s/S/S/S/S/S)/S/S]/S/S/S/=/S]/s s/s/S]5 s|/S|/S|/S/S)/S)/5/S/5 s/s|s]5 s/s 
raw AIAIALTALTASAILAIALTALALAZALALTALTA ALALA|A ALALALAIAILAITAILALA ALALALTA rau raw 
AlAlAIS/A/S/SIS/A/A/A/AAAlAIAIAIAlAIAAlAlAlAlAIAIAlAAyAlAlA/A/AlAlAlalayas 
fe) SIS|S|SI|S|S|Sl/a/ala|G|SG|G|G o}o}o|o SSS |S|S|S]Solo!o0 of Koa Kode} o|9 
= SE /E/E/E/ZIZIZI=E/E/=/=/E/= =/=/=/= == /=/=/=/=/=Z/Z/= =/=/=/= 2|= 
=) SIS SPA PS] 5/5 S/S [5S ]/5 ] AS ]5]5 Sp>],>5]/5> SP>]>5]/5/>5]5 ]5>]/>5]5 S]>);5]5 3/5 


ft 
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TIMESTAMP 


Time 


| 09/18/07 22:00] iO 
Yorktown 

09/19/07 1:00 
|__09/19/07 4:00] 
Yorktown 
| 09/19/07 6:00] 8 
| 09/19/07 7:00] 
Yorktown 


09/19/07 23:00 2 
09/20/07 0:0 2 
09/20/07 1:0 2 
09/20/07 2:0 2 
09/20/07 3:0 2 
09/20/07 4:0 
09/20/07 5:0 
09/20/07 6:0 
09/20/07 7:0 
09/20/07 8:0 
09/20/07 9:0 

09/20/07 10:00 

09/20/07 11:00 

09/20/07 12:00 


26 


pO 220117] 85 
pf 280117] 85] 
cd ] 
pO 80017] 85 
a) 
pf 830917] 85] 
pf 40717] 85] 
pO 50117] 85 
a) dc) 
a) nd 
pf 8001785 
pO 90917] 85] 
pO 100117] 85] 
a) ) nd) 
pf 120717] 85] 
pO 130917] 85] 
pO 140716] 85 
pO 150116] 85 
a) = >) ec) 
pf 170716] 85] 
a) 
| 
| 
a) 
a) 
| OO 
| 
| 
a) 
| OO 
ions = “70 
ar) 
a) 
a) 
| OO 
| 
a) 
a) 
| OO 


i 


POO 180716] 35 
| OO 190116] 85 
| OO 200177] 85 
[OO 2t0716] 35 
POO 220716] 5 
| OT 230116] 85 
a) a) ee) 
| 10176] 85 
PO 20716] 35] 
| 80116] 85 
| OO] 40116] 5 
a) ee) 
POO 60716] 35 
POT 70716] 35 
| 80116] 85 
| O06] 85 


26 


3 
3 
3 
3 
3 
37 
38 


| OO 100176] 85 
+) OT) ) 
| OO 120716] 85 


Yorktown 





~<|<| <|<|<| <| <| <|<|<| <| <| <| <|} <|<| <|<| <| <| <| <| <|<|<| <| <|<|<| <|<|<|<|<| <|<]<]</< 
° ololololo|o|alolalajalolo}jo clololalojololololojajajajo ololao}jo o|o 
= s/S/S/S/S/S/S/S/S/S/S/S/S]s S/S/S|/S/S/S)/S/5/S/S/S/S/S/s s/s|s]5 s/s 
ay AIAIALATALAILAIALAZALALAZALALTALTA ALALALAIAIATALTALAILALTALTALALA ALALALTA ALA 
AlIAIAIS|A/S/SISIA/IA/A/AAAlAIAIAIAIAIAAlAlAlAlAIAIAlAlAyAlAlA/A/AlAlAl ayaa 
fe) SIS|IS|SI|S|SI|Sl/Slala|G|o|o|o SlS/S|S|S|S|SI|S/|Slajaolajo|o of Koa Kode} o|9 
= SlZ/E/E/EI/ZIEIEI=E/E/=/Z/E/= SlElEl/=El=El/El/ZIZIZI=E/ElE/ElE =/=/=/= == 
5S SIS SPA PA>] 5/5 [S/S [5S ]/5 ] AS ]5]5> SP>OP>O]5S [> [S/S] 5/5 ]5 75] 5/5/55 S]>);5]5 3/5 


DPD] [DOPPID] MO/P/ PPD] DP] P NID Y/MO/M[MOPMOPMO/ MMMM DM] MMPI] P[PPP] PD 
>] D2} D2] | Od] G2] D>] G2] G| D2] O>| G2] >] D>} G2] DG] Od] G2] D>] | Gd] G2] Od} Gd] GD] D>] GD} D2] GD] Dd] GD] | GD} D]} MD] 
C2] CO] CO] CO] CO] CO] CO] CO] CO] WfO]W/WO/[M]PP]PP][NM/NMIP]DM][P]P[PMLMI[P]M[P]P]P][M]P][P]P]P]P]P]P 


(oe) Tee) 
OD] O1j] RJ W]P| +| OC] O]O}]Ni@)}o 
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as) 


TIMESTAMP Longitude 
(GMT) GPS 
i min 
Sample 
Time 

0 


1 
7\Yorktown | 4 262] 15] 5.292/N 
10[Yorktown | At 262] 15] 6.348/N 
11]Yorktown | At 262] 15] 3 6OGIN 
12[Yorktown 
13[Yorktown 
14[Yorktown 
15[Yorktown | At 62] 15] 8. GBIN 
16|Yorktown | AT 262] 15] 5196/N 
17\Yorktown | At 262] 15] 5.322/N 
18|Yorktown 
19|Yorktown 
20| Yorktown 
21 
22 
23 
24/Yorktown 
25| Yorktown 
26| Yorktown 
27|Yorktown | 5] 263] 15] 5 184IN 
28 
29 


2 
[Yorktown | 


30 
31 
3 
3 
3 
3 
3 


Yorktown 
5] 263] 15] 5.274IN 
3 
3 
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Record # |LoggerlID |Week 


JulianDay 


Time 
09/18/07 22:00] ———O| Yorktown | 261 13.37 489.00|GPGGA,2 


09/19/07 4:00] —s«CSéS | 
|___09/19/07 6:00[__ 8 
09/19/07 7:00] QJ 


Yorktow! 
Yorktown 
Yorktow 

Yorktown 
York 
Yorktown 
Yorktown 
York 
Yorktown 
York 
Yorktown 


i= | 


= 
5 


= 
5 


= 
5 


= 
5 


wo 


ALALA[ALAIATAL[ ALATA 


Received |Temperat 


86.10 
88.30 
87.60 
88.10 
90.70 
92.10 
92.60 
92.20 
91.70 
90.90 
89.60 
88.50 


Voltage 
Logger 
Battery 
volts 
Average 


09/19/07 10:00 York 
Yorktown 
York 

09/19/07 13:00 York 
York 
Yorktown 

09/19/07 16:00 York 
Yorktown 
York 

09/19/07 19:00 York 


= = =/=/= 
— a ai | 
EN EN ESESESESES 


= 
=| 





York 
Yorktown 
York 
York 
York 
Yorktow 
Yorktown 
Yorktown 
Yorktown 
Yorktown 
Yorktown 
Yorktown 
Yorktown 
Yorktown 
Yorktown 
Yorktown 
Yorktown 


= 
5 


=/=/= 
3/5|5 





— 


4 
Yorktown _| 4 


262 13.36/W ss [_— 489.60|GPGGA,1 84.20 : 


AL 


Orf C1} On} C1] C1] C1] C1] C1] C1] C1] C1] C1] Ca] BY A] A 
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86.20 
87.90 
88.20 
87.10 
86.10 
85.80 
86.00 
85.90 
84.90 
83.40 
81.60 
80.10 
78.74 
77.45 
76.30 
74.94 
73.68 








TIMESTAMP 
(GMT) 


ie i 
09/20/07 13:0 
09/20/07 14-0 
09/20/07 15:0 
09/20/07 16:0 
09/20/07 17-0 
09/20/07 18:0 
09/20/07 19:0 
09/20/07 20-0 
09/20/07 21.0 
09/20/07 22-0 
09/20/07 23:0 
09/21/07 0:0 
09/21/07 1:0 
09/21/07 2:0 
09/21/07 3:0 
09/21/07 4:0 
09/21/07 5:0 
09/21/07 6:0 
5 
; 


7 


tQ 
MISSA PPP RIMINI] = AlOlOlolo 
MES 


ro} }rofs] f=] —]po] po] polo} of po] =] = 


7. 
8. 


09/21/07 7:0 
09/21/07 8:0 
09/21/07 9:0 
09/21/07 10:00} 60|Yorktown | 
09/21/07 11:0 
09/21/07 12:0 
09/21/07 13:0 

4 

5 


CO] MD] WiO] oO] A] N][OfO]{ wo] aj] oOo] —| +] o 


1. 
1. 
1. 
1. 


09/21/07 14:0 
09/21/07 15:0 
09/21/07 16.00] _66|Yorktown | 
09/21/07 17:0 
09/21/07 18:00] 68] Yorktown | 
09/21/07 19:00] 69] Yorktown | 
09/21/07 20:0 
09/21/07 21:0 
09/21/07 22:0 
09/21/07 23:0 
09/22/07 0:0 
09/22/07 1:0 
09/22/07 2:0 
09/22/07 3:0 
09/22/07 4:0 
09/22/07 5.0 
09/22/07 6:00] 80|Yorktown | 
09/22/07 7:0 
09/22/07 8:0 
09/22/07 9:0 
09/22/07 10:0 
09/22/07 11:0 
09/22/07 12:00] 86|Yorktown | 
09/22/07 13:00 
| 09/22/07 14:00] 88]Yorktown | 7] 265] TAT 5] 7999.00] 18.18] 
|09/22/07 15:00[ 8 9]Yorktown | 7|_ ST Tt] 21] 7999.00] 34.16] 
|.09/22/07 16:00] 90|Yorktown | 7] STAT 7] 21] 7999.00] 44.93] 
| 09/22/07 17:00] 91 fYorktown | 7] 65] 2.0] 2-1] 7999.00] 42.79) 


=|o}o]S|9}S]° N) 
NR] ol oN 


Naya 
oO[ajo}— 


1. 
1. 
14. 


Po 


14. 
13. 
9. 
5. 
hs 
6. 
1. 


—+]B} OO] co] BR] 00 


oj | or 


NE 


| 09/22/07 13:00] 


p p 
aS aa 
| 264 
| 6] 264 
| 264 
| 6] 264 
| 264 
| 264 
| 6] 264 
| 264 
| 6] 264 
| 6] 264 
| 264 
| 6] 264 
| 264 
| 6] 264 
| G64 
| 264 
| 6] 264 
| 264 
| 6] 264 
| 6] 264 
| 264 
| 6] 264 
| 264 
a ee) 


to| |] cy Nfolt 
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TIMESTAMP i Current 


Battery 
amps 
Average 


 SaDOOTTavO| sa lvortown |S) 207 or oof ooo 
[09/2007 14:00] _40|Yorktown | 5] 263] 25.07] 0.06] 0.00] 0.00] 0.03] 
[09/20/07 15:00| 41 Yorktown | ____5| 263] _25.29| 10.05] 0.00] 0.00] ___9.72| 
[09/20/07 16:00] _42[Yorktown | 5| 263] 26.12] 38.53] 0.00] 0.00] 37.88 
09/20/07 17:00] 43] Yorktown | 5| 263] _27.50| 55.83] 0.00] 0.00] 54.86 
[09/20/07 18:00] 44] Yorktown | 5| 263] _28.60| 31.00] 0.00] 0.00] 30.49 
[09/20/07 19:00] 45 Yorktown | 5| 263] _28.78| 25.35] 0.00] 0.00] 23.74 
[09/20/07 20:00] 46 Yorktown | _5| 263] _21.39| 23.16] 0.00] 0.00] 16.88] 
[09/20/07 21:00] _47|Yorktown | 5| 263] _27.65| 20.14] 0.00] 0.00] 12.66 
[09/20/07 22:00] 48 Yorktown | _5| 263] 25.16] 2.27] 0.00] 0.00] _-28.50| 
[09/20/07 23:00] 49] Yorktown | 5] 263] 25.05] 1.94] 0.00] 0.00] _-29.4 
[09/21/07 0:00[ _50[Yorktown | 6 264] _24.97| 4.99] 0.00] 0.00] _-26.68 
[09/21/07 1:00] _51[Yorktown | 6| 264] _24.84| 1.18] 0.00] 0.00] _-30.60] 
[09/21/07 2:00] _52[Yorktown | 6| 264] 24.70] 0.22] 0.00] 0.00] __-37.08| 
[09/21/07 3:00] _53[Yorktown | 6| 264] 24.65] 0.08] 0.00] 0.00] _-26.18| 
[09/21/07 4:00] 54[Yorktown | 6| 264] _24.73| 0.05] 0.00] 0.00] _-18.06| 
[09/21/07 5:00] 55|Yorktown | 6| 264] 24.64] 0.04] 0.00] 0.00] _-28.14] 
[09/21/07 6:00] _56|Yorktown | 6| 264] 25.23] 0.08] 0.00] 0.00] 20.30] 
[09/21/07 7:00] _57|Yorktown | 6] 264] 25.78] 0.27] 0.00] 0.00] 33.78] 
[09/21/07 8:00] 58] Yorktown | 6] 264] 25.96] 0.27] 0.00] 0.00] 33.79] 
[09/21/07 9:00[ __59[Yorktown | ___6| 264] 26.11] 0.27] 0.00] 0.00] 32.41 
[09/21/07 10:00] 60] Yorktown | _6| 264] _26.20| 0.27] 0.00] 0.00] 32.56 
[09/21/07 11:00] _61[Yorktown | 6| 264] 26.48] 0.27] 0.00] 0.00] 32.1] 
[09/21/07 12:00] 62 Yorktown | 6| 264] 26.81 0.27] 0.00] 0.00] 31.26] 
09/21/07 13:00] 63] Yorktown | 6 264] 28.06] 0.24 0.00] 0.00] 28.34] 
[09/21/07 14:00] _64[Yorktown | _6| 264] _26.50| 0.26] 0.00] 0.00] 2.19] 
[09/21/07 15:00] 65 Yorktown | 6 264] _25.29| 0.05] 0.00] 0.00] _-13.61 
[09/21/07 16:00] 66] Yorktown | 6] 264] 25.43] 12.78] 0.00] 0.00] 1.50 
[09/21/07 17:00] __67|Yorktown | 6| 264] 25.50] 12.87] 0.00] 0.00] 2.90] 
[09/21/07 18:00] 68 Yorktown | __6| 264] __25.37| 12.19] 0.00] 0.00] _-2.68 
[09/21/07 19:00] 69] Yorktown | 6 264] 25.36 12.07] 0.00] 0.00] 3.11 
[09/21/07 20:00] 70|Yorktown | 6 264] 25.20 6.63] 0.00] 0.00] _-8.60| 
[09/21/07 21:00] _71Yorktown | 6| 264] _25.17| 8.36] 0.00] 0.00] _-12.48| 
[09/21/07 22:00] _72|Yorktown | 6 264] 25.21 10.74| 0.00] 0.00] _-6.17| 
09/21/07 23:00] 73] Yorktown | 6| 264] _25.38| 18.52] 0.00] 0.00] 2.88 
[09/22/07 0:00] _74|Yorktown | 7| 268] 25.55] 19.43] 0.00] 0.00] 3.68] 
[09/23/07 1:00] _75|Yorktown | __7| 265] 25.51] 19.35] 0.00] 0.00] 4.29] 
[09/23/07 2:00] 76 Yorktown | __7| 268] 25.28] 3.07] 0.00] 0.00] 7.79 | 
[09/22/07 3:00[ ___77|Yorktown | ____7| 265 25.03] 0.27] 0.00] 0.00] _-14.81| 
/ 09/23/07 4:00] 78 Yorktown | _7| 265 _24.96| 0.27] 0.00] 0.00 _-20.04 
[09/23/07 5:00] 79 Yorktown | 7| 268 _24.90| 0.27] 0.00] 0.00] _-22.51 
[09/23/07 6:00] 80[Yorktown | __7| 268] _24.83| 0.27] 0.00] 0.00] _-23.81 
[09/23/07 7:00] 81|Yorktown | _7| 268 _24.86| 0.27] 0.00] 0.00] _-13.24] 
[09/23/07 8:00] _82[Yorktown | _7| 268] 24.83 0.27] 0.00] 0.00] _-14.33] 
[09/23/07 9:00] 83 Yorktown | _7| 268] 24.79] 0.27] 0.00] 0.00] _-14.64] 
[09/23/07 10:00] __84|Yorktown | __7| 268] 24.76] 0.27] 0.00] 0.00] _-15.08| 
[09/23/07 11:00] ___85|Yorktown | __7| 268] 24.73] 0.27] 0.00] 0.00] _-15.77| 
[09/22/07 12:00| ___86[Yorktown | ___7| _265| _24.71| 0.27] 0.00] 0.00] _-16.88 
[09/22/07 13:00] _87Yorktown |_7| 268] 24.56] 0.27] 0.00] 0.00] _-36.17| 
[09/22/07 14:00] 88 Yorktown | 7| 268] 24.49 0.07] 0.00] 0.00] _-39.34] 
[09/22/07 15:00] _89[Yorktown | 7| 268| 24.70] 11.38] 0.00] 0.00] _-9.88 
09/22/07 16:00] 90 Yorktown | _7| 268] _25.30| 48.36] 0.00] 0.00] 31.71] 
[09/22/07 17:00| 91[Yorktown | 7 268 26.08] 87.00] 0.00] 0.00] 69.76] 
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TIMESTAMP 


Average Average 

Time Load (kW) 

| 09/21/07 0:00] 50/Yorktown | 6] 264] 0.125] 0.000] -0.665] 0.000] 0.699 
| 09/21/07 1:00] 51 [Yorktown [| 6] 264] 0.029] 0.000] —-0.760| 0.000] ___—0.697 
| 09/21/07 2:00] 52[Yorktown | 6] 264] -0.005] 0.000] -0.916] 0.000] 0.715) 
| 09/21/07 3:00] 53[Yorktown [| 6] 264] -0.002] 0.000] -0.867] 0.000] 0.629 
| 09/21/07 4:00] 54[Yorktown [| 6] 264] -0.001] 0.000] -0.447] 0.000] 0.233 
| 09/21/07 5:00] 55[Yorktown | 6] 264] -0.001] 0.000] -0.692] 0.000] 0.466 | 
|__09/21/07 6:00] 56[Yorktown [| 6] 264] -0.002] 0.000] 0.522] 1.203] 0.330 
|___ 09/21/07 7:00] 5 7lYorktown | 6] 264] -0.007] 0.000] 0.871] 1.607] 0.308] 
|___09/21/07 8:00] 58{Yorktown | | 264] -0.007] 0.000] 0.875] 1.682] 0.368] 
| 09/21/07 9:00] 59]Yorktown | 6] 264] -0.007] 0.000] 0.846] 1.462] 0.168) 
| 09/21/07 10:00] 60[Yorktown [| 6] 264] -0.007] 0.000] 0.856] 1.666] 0.359 
| 09/21/07 11:00] 61 [Yorktown | 6] 264] -0.007] 0.000] 0.852] 1.631] 0.323) 
| 09/21/07 12:00] 62[Yorktown [| 6] 264] -0.007] 0.000] 0.838] 1.488] 0.180) 
| 09/21/07 13:00] 63[Yorktown [| 6] 264] -0.007] 0.000] 0.795] 1.431] 0.128) 
| 09/21/07 14:00] 64[Yorktown [| 6] 264] -0.007] 0.000] -0.031] 0.418] 0.125) 
|_09/21/07 15:00] 65[Yorktown [6] 264] -0.001] 0.000] -0.344] 0.000] 0.126 | 
|__09/21/07 16:00] 66 {Yorktown | | 264] 0.326] 0.000] 0.037] 0.000] ___—0.141] 
|__09/21/07 17:00] 6 7|Yorktown | 6] 264] 0.332] 0.000] 0.071] 0.000] __—0.169] 
| 09/21/07 18:00] 68[Yorktown | 6] 264] 0.309] 0.000] -0.071] 0.000] 0.163} 
| 09/21/07 19:00] 69[Yorktown [| 6] 264] 0.307] 0.000] -0.078] 0.000] 0.168 | 
|_09/21/07 20:00] 70[Yorktown | 6] 264] 0.167] 0.000] 0.217] 0.000] 0.176 | 
| 09/21/07 21:00] 71 [Yorktown | 6] 264] 0.211] 0.000] -0.312] 0.000] 0.305) 
| 09/21/07 22:00] 72[Yorktown | 6] 264] 0.271] 0.000] 0.155] 0.000] 0.211 
| 09/21/07 23:00] 73[Yorktown | 6] 264] 0.472] 0.000] 0.075] 0.000] 0.174 
| 09/22/07 6:00] 80[Yorktown | 7] 2865] -0.007] 0.000] -0.590] 0.000] 0.368) 
| 09/22/07 12:00] 86 [Yorktown | 7265] -0.007] 0.000] -0.416] 0.000] 0.266 | 
| 09/22/07 15:00] 89[Yorktown | 7] 265] 0.282] 0.000] -0.240] 0.000] 0.412 
| 09/22/07 16:00] 90[Yorktown | 7] 265] 1.226] 0.000] 0.805] 0.000] 0.182 
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TIMESTAMP 


Time 

|__09/20/07 13:00] 39]Yorktown | S| 263] 10116] 35 
|__ 09/20/07 14:00] 40/Yorktown | S| 263] 140116] 5 
|__09/20/07 15:00] 41 {Yorktown | S| 263] OT 150116] 85 
|__09/20/07 16:00] 42[Yorktown | S| 263] OC 160116] 85 
|__09/20/07 17:00] 43[Yorktown | 5] 263] 170116] 85 
|__09/20/07 18:00] 44[Yorktown | 5S] 263] 180116] 85 
|__09/20/07 19:00] 45[Yorktown | 5S] 2638] 190116] 5 
|__09/20/07 20:00] 46 [Yorktown | 5S] 263] 200116] 5 
|__09/20/07 21:00] 47[Yorktown | S| 2638] 210116] 5 
|__ 09/20/07 22:00] 48 [Yorktown | S| 263] 22016] 85 
|__09/20/07 23:00] 49/Yorktown | 5] 263] 2016] 85 
|__09/21/07 0:00] S0{Yorktown | 6] 64] TG] 
|__09/21/07 1:00] 51 [Yorktown |] 264] 1016] 85 
|__09/21/07 2:00] 52[Yorktown | 6] 264] 20116] 85 
|__09/21/07 3:00] 53[Yorktown | 6] 264] 80116] 5 
|__09/21/07 4:00] 54[Yorktown | | 264] 4G] 85 
|__09/21/07 5:00] 55[Yorktown | 6] 264] 5016] 5 
|__09/21/07 6:00] 56 [Yorktown | 6] S264] CG] 
|__-09/21/07 7:00] 5 7[Yorktown | 6] 4] 0G] 35 
|___-09/21/07 8:00] 58[Yorktown | 6] 24] 8G] 35 
|__09/21/07 9:00] 59|Yorktown | 6] 64] 90116] 85 
|__09/21/07 10:00] 60[Yorktown |] S264] 100116] 5 
|__09/21/07 11:00] 61 [Yorktown |] 264] 110116] 85 
|__09/21/07 12:00] 62 [Yorktown | 6] 264] 120116] 5 
|__09/21/07 13:00] 63[Yorktown | 6] 264] 10116] 85 
|__ 09/21/07 14:00] 64[Yorktown |] 264] 140116] 85 
|__09/21/07 15:00] 65[Yorktown | 6] S264] 150116] 35 
|__ 09/21/07 16:00] 66/Yorktown | 6] 24] 180116] 5 
|__09/21/07 17:00] 6 7[Yorktown | 6] 24] 70116] 35 
|__ 09/21/07 18:00] 68[Yorktown | 6] 264] 180116] 85 
|__09/21/07 19:00] 69|Yorktown |] 264] 190116] 5 
|__09/21/07 20:00] 70[Yorktown | 6] S264] 200116] 5 
|__ 09/21/07 21:00] 71 [Yorktown | 6] 264] 210116] 5 
|__ 09/21/07 22:00] 72[Yorktown | 6] 264] 220116] 85 
|__09/21/07 23:00] 73[Yorktown | 6] S264] 280116] 5 
|___09/22/07 0:00] 74[Yorktown | 7] 265] 85 
|__-09/22/07 1:00] 75|Yorktown | 7] 265] 1016] 85 
|___-09/22/07 2:00] 76|Yorktown | 7] 265] 2016] 5 
|__09/22/07 3:00] 77lYorktown | 7] 265] T8016] 85 
|__09/22/07 4:00] 78[Yorktown | 7] 265] 4016] 85 
|__09/22/07 5:00] 79{Yorktown | 7] 265] 50116] 85 
|___09/22/07 6:00] 80[Yorktown | 7] 265] CG] 
|__09/22/07 7:00] 81 [Yorktown | 7] 265] 016] 85 
|__09/22/07 8:00] 82 [Yorktown | 7] 265] C8016] 85 
|__09/22/07 9:00] 83 [Yorktown | 7] 265] 9016] 85 
|__09/22/07 10:00] 84 [Yorktown | 7] 265] 10016] 85 
|__ 09/22/07 11:00] 85]Yorktown | 7] 265] 11016] 5 
|__ 09/22/07 12:00] 86 [Yorktown | 7] 265] 120116] 85 
|__09/22/07 13:00] 87[Yorktown | 7] 265] 10116] 5 
|__09/22/07 14:00] 88[Yorktown | 7] 265] 140116] 85 
|__09/22/07 15:00] 89|Yorktown | 7] 265] 150116] 35 
|__09/22/07 16:00] 90[Yorktown | 7] 265] 160116] 35 
| 09/22/07 17:00] 91 {Yorktown | 7] 265] 016] 85 
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Latitude Longitude |Longitude 
GPS 
sec 
Sample 


5.226|N 116] 24.00 
N 116] 24.00 
N 116] 24.00 


|__09/21/07 0:00] 50/Yorktown | 6] 264T 15] 5 A4QIN 116] 24.00 
| 09/21/07 1:00] St[Vorktown | 6] 2641S] SBIN, 16] 24.00 
|__ 09/21/07 2:00] 52|Yorktown | 6] 264] 15]. BBQIN | 116] 24.00 
|__ 09/21/07 3:00] 53|Yorktown | 6] 264] 15] 5. 328IN | 116] 24.00 
|__ 09/21/07 4:00] 54[Yorktown | 6] 264] 15] 5. 232IN | 116] 24.00 
|_09/21/07 5:00] 55|Yorktown | 6] 26415] 5. 292IN 116] 24.00 
|__ 09/21/07 6:00] 56|Yorktown | 6] 264] 15] 5.2BIN | 116] 24.00 
| _09/21/07 7:00] 5 7|Yorktown | 6] 264] 15]. BIBIN | 116] 24.00 
|__ 09/21/07 8:00] 58/Yorktown | 6] 264] 15] BAIN | 116] 24.00 
|___09/21/07 9:00] 59/Yorktown | 6] 264T 15]. B04IN 116] 24.00 
|__ 09/21/07 10:00] 60/Yorktown | GT 2645] 5 262IN 116] 24.00 
|__ 09/21/07 11:00] 6 1/Yorktown | 6] 264] 15]. 26BIN | 116] 24.00 
|__09/21/07 12:00] 6 2|Yorktown | 6] 264] 15]. 262IN | 116] 24.00 
|__09/21/07 13:00] 63/Yorktown | 6] 264] 15] 10BIN | 116] 24.00 
|__09/21/07 14:00] 64/Yorktown | 6] 26415] 5 244IN 116] 24.00 
|_09/21/07 15:00] 65|Yorktown | 6] 2641S] 274IN 16] 24.00] 
|__09/21/07 16:00] 66|Yorktown | 6] 264] 15] 5. 2G2IN | 116] 24.00 
|__09/21/07 17:00] 6 7|Yorktown | 6] 264] 15] 5. 268IN | 116] 24.00 
|__09/21/07 18:00] 68[Yorktown | 6] 264T 15] A7BIN, 116] 24.00 
|__09/21/07 19:00] 6 9]Yorktown |G] 264T 5] 5.28IN 116] 24.00 
|__09/21/07 20:00] 70|Yorktown | 6] 264] 15] 5.2BIN | 116] 24.00 
|__09/21/07 21:00] 7 1|Yorktown | 6] 264] 15] A7QIN | 116] 24.00 
|__ 09/21/07 22:00] 72|Yorktown | 6] 264] 15] 5. 268IN | 116] 24.00 
|__09/21/07 23:00] 73|Yorktown | 6] 264] 15] 5. 208IN 116] 24.00 
|__ 09/22/07 6:00] 8 0|Yorktown | 7] 265] 15]. 274IN | 116] 24.00 
|__09/22/07 12:00] 86|Yorktown | 7] 265] 15] STDIN, | 116] 24.00 
|__09/22/07 15:00] 8 9|Yorktown | 7] 265] 15] 5. 208IN | 116] 24.00 
|__09/22/07 16:00] 90/Yorktown | 7] 265] 15] 5.28IN | 116] 24.00 
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Record # |LoggerlID |Week 


0 
09/20/07 22:00 


York 
York 


York 





WW! 
wn 


wn 


Received 
String 


JulianDay 
GPS 


Sample Sample 





ol 


yao 


09/21/07 0:00] 50[ Yorktown 264 13.41 489.60|GPGGA,0 
09/21/07 1:00 264 13.34 488.70|GPGGA,0 


09/21/07 2:0 
09/21/07 3:0 


50 
5 
53|Yorktown_| 


Yorktown 
09/21/07 4:00 


fez) 


| D 


264 13.53/W ss 483.50|GPGGA,0 
264 13.35|W [| ——-493.20|GPGGA,0 


DM] D| HD] HD{ MD] D|@ 


Temperat 
ure 
Logger 
Panel 
meters 
Average 


76.54 
78.13 
78.34 
76.71 
77.11 
78.09 
78.42 
76.95 
76.77 
77.21 
76.20 
76.19 
75.87 
75.54 


Voltage 
Logger 
Battery 
volts 
Average 


09/21/07 10:00[ 60] Yorktown | 264 13.40 487.50|GPGGA,1 76.09 : 


09/21/07 16:00] «66 
|_ 09/21/07 18:00] 68 
|__09/21/07 19:00[____—69 


York 
York 
York 
York 
York 
York 


WW! 
wn 
WW 
wn 
WW! 
wn 


Yorktown 
Yorktown 


York 
York 
York 
York 
York 


WW! 
wn 
WW! 
wn 
WW 


[Yorktown _| 
Yorktown _| 


| OD 


DM] HD] DIM] OD 


| OD 





for) 


264 13.37/W ——s[_——-488.30]GPGGA,1 77.07 : 


fez) 


NIN] OD] OD] OD 


09/22/07 1:00 265 13.32 489.20|GPGGA,0 


09/22/07 2:00 


NI 


265 13.55[W | 508.00/GPGGA,0 


NI 


|__ 09/22/07 6:00] 80] Yorktown | 7] 265] 13.38/W_ | 489.40|GPGGAD 


York 
York 


York 
York 


W' 
wn 


WW! 
wn 


NIN 


NIN 


NININ|N 


09/22/07 12:00] 86|Yorktown | 7] 265] 13.31]W_ | 490.70|GPGGA, 1 
09/22/07 15:00] 8 9|Yorktown | Z| 265] 13.-40|W | 490.10 GPGGA, | 
|_09/22/07 16:00] 90|Yorktown | 7] 265] 13.46/W | 485.50|GPGGA, 1] 





NININ| NIN 








NI 
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76.87 
76.97 
76.40 
76.33 
76.26 
76.64 
77.35 
77.54 
77.46 
77.50 
77.20 
76.52 
76.54 
76.57 
76.57 
76.72 
76.69 
77.36 
79.82 
80.70 
80.20 
79.45 








TIMESTAMP 


26 
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Oo 
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Oo 
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©] OO] Or] POf POPP} Po] pr] = 
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= 
o 


SOLOl[O[ OCLC] OLO][O]O]O|[O]O]O]OLO;[O,O|oO 
NI AYP] po] ] oof =P] opal 


| 68 


Oo 
POD] PP ]P] OPN] olor] =| =P BR], +] oO] o]—| 


O1f BY] CO] CW] O11] GD] W/O] Of P]O]| PM] AR] M] Co] @] RIN] o 


Oo 


Oo 


Ol[OJLO]O]OLO][OLOl[O|[Os/O]OI[O 


Oo 


NM] AlOsOsOsoOsoO;]fA]]/ yA] Ay Ape a 


Oo 


Oo 
CLOI[M] PM] oO] BR] | N]{ Of] BR] 1] ] Co] Cj Mm} oO 


Oo 


a ee ee) 
a) ee ee) 
[| tT 6G]. 
a) ee eX) 
a) ee ee) 
a) ee ee) 
a) a ee) 
a) ee ee) 
a) ee ee) 
a) ee ee) 
a) ee ee) 
a) a ee) 
a) ee ee) 
ee) ey ee) 
a ey ee ) 
[| G7] CO 
ee) ey ee) 
a eS 
a) ey ee) 
a ey ee) 
[| G7] CO. 
a ey ee) 
a) ey ee) 
| G7] 
a) eS ee) 


no] po 
PO 
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TIMESTAMP i Current 


Battery 
amps 
Average 


BENT TeOL ws |vormtown | 7a] 2682] F020] oof 00 a 
—aaar0rta:col ——salvorktonn- [7]. 2898 7a g-50| 0-0] o.oo, B00 
[09/22/07 20:00[ __94[Yorktown | __7| 265] 28.86] 64.50] 0.00] 0.00] 46.39] 
[09/22/07 21:00] 95 Yorktown | _7| _268| 27.61] 66.28] 0.00] 0.00] 26.23 
[09/22/07 22:00] 96 Yorktown | _7| 265] 26.65 54.76] 0.00] 0.00] 11.19] 
09/22/07 23:00] _97[Yorktown | 7| 268 25.54] 24.42! 0.00] 0.00] _-10.26| 
[09/23/07 0:00] 98 Yorktown | _1| 266 26.00 22.46] 0.00] 0.00] 6.54] 
[09/23/07 1:00] 99 Yorktown | 1| 266] 25.35 3.25] 0.00] 0.00] 11.84 
[09/23/07 2:00] 100|Yorktown | 1| 266] 25.28 1.48] 0.00] 0.00] _-13.60] 
[09/23/07 3:00] 101] Yorktown | 1| 266] 25.23] 0.27] 0.00] 0.00] _-15.35] 
[09/23/07 4:00] 102 Yorktown | 1| 266] 25.19] 0.27] 0.00] 0.00] _-15.48| 
[09/23/07 5:00| _103[Yorktown | __1| 266] 25.11] 0.27] 0.00] 0.00] _-20.08| 
[09/23/07 6:00] 104[Yorktown | 1| 266] _25.02| 0.27] 0.00] 0.00] _-24.13| 
[09/23/07 7:00] 105|Yorktown | 1| 266] 24.94| 0.27] 0.00] 0.00] _-26.98 
[09/23/07 8:00] 106|Yorktown | 1| 266] 24.90 0.27] 0.00] 0.00] _-24.49] 
[09/23/07 9:00] 107[Yorktown | 1| 266] 24.81 0.27] 0.00] 0.00] _-29.19] 
09/23/07 10:00] 108] Yorktown | 1| 266| _24.72| 0.27] 0.00] 0.00] 31.94 
[09/23/07 11:00] 109 Yorktown | 1| 266] 24.63] 0.27] 0.00] 0.00] _-36.67 
[09/23/07 12:00] 110] Yorktown | 1| 266] 24.66] 0.27] 0.00] 0.00] _-26.38| 
[09/23/07 13:00] 111 Yorktown | __1| 266] 24.58] 0.27] 0.00] 0.00] _-32.00| 
[09/23/07 14:00[ 112] Yorktown |__1| 266] 24.60 0.10] 0.00] 0.00] _-26.74 
[09/23/07 15:00] 113] Yorktown | 1| 266] 24.61 11.81] 0.00] 0.00] _-20.07 
/ 09/23/07 16:00] _114[Yorktown | 1| 266 25.06] 50.79] 0.00] 0.00] 19.84 
- 09/23/07 17:00] 115] Yorktown | 1| 266] _25.72| 91.60] 0.00] 0.00] 56.88 
09/23/07 18:00] _116|Yorktown | 1| _266| _26.37| 115.60] 0.00] 0.00] 93.70 
09/23/07 19:00] _117|Yorktown | 1| _266| _27.76| 118.50] 0.00] 0.00] 102.80] 
[09/23/07 20:00] _118|Yorktown | 1| 266] 28.84] 97.80] 0.00] 0.00] _ 67.95] 
[09/23/07 21:00] 119 Yorktown | 1| 266] 28.20] 75.70] 0.00] 0.00] 37.48] 
[09/23/07 22:00] __120|Yorktown | _1| 266] 87.07] 60.22] 0.00] 0.00] 21.06] 
[09/23/07 23:00[ 121] Yorktown | ___1| 266] 27.06] 55.65] 0.00] 0.00] 16.50] 
[09/24/07 0:00] 122 Yorktown | _2| 267| 27.34] 48.75] 0.00] 0.00] 15.00 
[09/24/07 1:00] 123 Yorktown | 2| 267] __27.38| 22.13] 0.00] 0.00] 11.13] 
[09/24/07 2:00] 124[Yorktown | 2 _267| _25.37| 2.66] 0.00] 0.00] _-27.94] 
[09/24/07 3:00] 125|Yorktown | 2| 267] 25.41| 0.27] 0.00] 0.00] 10.71 
[09/24/07 4:00] 126| Yorktown | 2 267} 25.29 0.27] 0.00] 0.00] _-18.00| 
[09/24/07 5:00] _127|Yorktown | 2| 267] 25.30 0.27] 0.00] 0.00] _-12.20| 
[09/24/07 6:00] 128] Yorktown | 2] 267] 25.28] 0.27] 0.00] 0.00] _-10.89| 
[09/24/07 7:00] 129] Yorktown |_2| 267] 25.20] 0.27] 0.00] 0.00] __-13.81 
[09/24/07 8:00] _130[Yorktown | ___2| 267] 25.18] 0.27] 0.00] 0.00] _-14.67 
[09/24/07 9:00] 131] Yorktown |_2| 267] 25.17| 0.27] 0.00] 0.00] _-10.99] 
[09/24/07 10:00] 132 Yorktown | 2| 267] 25.14] 0.27] 0.00] 0.00] _-11.39| 
[09/24/07 11:00] 133|Yorktown | 2| 267] 24.98] 0.27] 0.00] 0.00] _-26.47| 
[09/24/07 12:00] 134[Yorktown | 2 267] _25.02| 0.27] 0.00] 0.00] __-18.41| 
[09/24/07 13:00] 135[Yorktown | 2 267] 24.94| 0.27] 0.00] 0.00] _-22.89] 
[09/24/07 14:00] 136 Yorktown | 2| 267] 24.94] 0.02] 0.00] 0.00] _-17.39| 
[09/24/07 15:00] ___137|Yorktown | __2| 267] 24.93] 11.22] 0.00] 0.00] _-16.39] 
[09/24/07 16:00] 138] Yorktown | __2| 267] 25.21] 46.37] 0.00] 0.00] 9.90] 
[09/24/07 17:00| _139[Yorktown | ___2| 267] 26.45] 63.60] 0.00] 0.00] 71.93] 
[09/24/07 18:00] 140 Yorktown |_2| 267] 28.51 86.10] 0.00] 0.00] 75.26 
[09/24/07 19:00] 141] Yorktown | 2 267] _28.86| 54.26] 0.00] 0.00] 43.89] 
09/24/07 20:00] 142Yorktown | _2| 267| 27.61 36.01] 0.00] 0.00] 26.78 | 
[09/24/07 21:00] 143] Yorktown | 2 267] _27.05| 26.45] 0.00] 0.00] 16.67 
[09/24/07 22:00[ 144[Yorktown | 2] 267] 27.05] 32.54] 0.00] 0.00] 12.99 
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TIMESTAMP 


Average Average 
Time Load (kW) 
|__09/22/07 22:00] 96|Yorktown | 7] 265] 1.468] 0.000] 0.306] 0.000] 0.825 | 
|___09/23/07 0:00] 98|Yorktown | tT 266] 0.594] 0.000] 0.177] 0.000] 0.163] 
|__09/23/07 1:00] 99|Yorktown | tT 266] 0.083] 0.000] -0.300] 0.000] 0.165] 
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TIMESTAMP 


(GMT) 


Time 


| 09/22/07 18:00] 92|Yorktown [| 7t 265] OO 180176] | 
| 09/22/07 19:00] 93|Vorktown | 7t265] OO 190176] | 
|_ 09/22/07 20:00] 94|Yorktown | 7] 265] OO 200176] 

09/22/07 21:00 p65] 210716] 8 

09/22/07 22:00| 96 a) 0c) 

09/22/07 23:0 Yorktown | | Of 230116] 35 

09/23/07 0:00] ___—98 | OO a) hl) ee) 

09/23/07 1:00] ___99| | | OO} 10116] 35 

09/23/07 2:0 | 2016] 8 

09/23/07 3:0 PO 30716] 85] 

09/23/07 4:0 PO 40716] 85 

09/23/07 5:0 | OT 50116] 85 

09/23/07 6:00 a) a) 

09/23/07 7:00 | O06] 8 
PO 80716] 85 
PO 90716] 35] 
| OO 100116] 85 
| 110176] 85 
[OT 120116] 35] 
POO 130716] 35] 
| OO 140716] 85 
| 150116] 85 
| OO t60116] 85 
POT 170716] 35] 
[OO 180716] 85 

09/23/07 19:00 | OO 190116] 85 

09/23/07 20:0 | OO} 200116] 35 

09/23/07 21:0 | OO] 210116] 35 

09/23/07 22:0 | Of 220116] 35 
| 230116] 85 
a) LT) ec) 
a) 1 -) ee) 
POO 20716] 85 
PO 30716] 85 
| OT 40716] 85 
a) =) ee) 
a) a) ee) 
POT 70116] 35 
POO 80716] 35 
| OT 90116] 85 
| 100176] 85 
a) a -) ec) 
POO 120716] 85 
| OT 130116] 85 
| 140116] 85 
| 150116] 85 
[OO 160716] 35 
POO 170716] 35 
| OO 180116] 85 
| 190176] 85 
| OO 20076] 85 
POO 210716] 35 
| OO 220116] 85 


oa 


ye} De) 
| 
ol 


ye) 
top) 


26 


ye) ye) 
top) (op) 


No 
a 
(op) Kez) Kez) Kez) Kez) Kez) Fou 


0} ET Ed DOF DE DS) PS Od DP) DS) Te) he] Ded (he) 
D] D/H] HD! DH] HD] HD] D/H] HD| HD| D/H] H 
D]D}]D| DH] HID] D| HD] HD] MD] HD] HD|_@ 


26 


| 


09/23/07 23:0 
09/24/07 0:0 
09/24/07 1:0 
09/24/07 2:0 
09/24/07 3:0 
09/24/07 4:0 
09/24/07 5:0 Yorktown 
09/24/07 6:00 

Yorktown 
Yorktown 


~<|<|<|<| <| <|<|<|<|<| <| <| <| <|<|<|<|<| <| <| <|<!|<|<|<|<|<|<|<|<|<}<|<|<|<|<]<|<|<|]<|<|<|<|<|<|<|<|<|< 
ololololo}jo ololalalolojojolo Clolalololojololalolalaojololojojalalololojajajojlojalalojo o}o 
s/S|/S/S/S/5 s|S|/S]/S/S/S)/S/S/5 S/S/S|/S/S/S)/S/S/S/S/S|/S/S/S/S)/S/5|S|S|S|/S/S/S/S/S/s/S/S/= s/s 
ALAIALTALTALA AILAILAILAIAIAITALAILA ALALALAIAIALAILAZAILALALTALALALALALAITAIAILAIALAILAIAIAIATAIALAILA AA 
AIS|SIS/A/S/AIA AAAS AIAIAIAIAIAIAIAIAlAlA/AIAIAIAIAIAlA/A/AIAIAIAIAIAlAIAIA AAA A AlAlAlAla 
S|S|o|S|So|o SISOS |S|S|So]o!o0 SISISIS|IS|ISIS/SD/D/S|S|G|S|S|S/S/S/G/G|G|G|S|Gl/olala|o|G\G o/9 
2/2 /=/=/=/= =l(=/=/=/=/=/=/Z/= SISlSlZSlSlESIZIZISISIElIElLSISIZIZIZEISIEIEIELEI/EIEIZIZ/E/E/= =|= 
S/S )}>5]/5]5]5 SA ]>]5]/ 5/5] 5 ]>5]5 SP J] J 5 5 5 5 JS JF J 5 [5 [5 JS JS JF JF JA PAS JS JF JS SS] FR] 5/5/55 3S ]5 





NII NMYNININ[ MMM NNN ML N[NM/M/[ MMM] M/M/ MMM] P 
O>| Od} Gd] D>] Od] GD] Dd] D>] CD] GD] | |] DM] MD] DM} D] MD] MD] MD] MD] D/H] M]| HD|H|@ 
NININININININININININININ I NINENINI NIN TNT NI NIN [OO] 
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TIMESTAMP i i i Longitude 
(GMT) GPS 

i min 
Sample 
Time 

1 


265 
09/22/07 22:00] 96 [Yorktown _|] 
9 


7 
1 
1 
100 1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
2 
2 
2 
Yorktown 
Yorktown 
Yorktown 
Yorktown 
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Record # |LoggerlID |Week 


Received 
String 


JulianDay 
GPS 


Sample Sample 





NI 


|_09/22/07 22:00] 96 [Yorktown | 7] 265] 13.44/W 491 40/GPGGA.A 
09/23/07 0:00] 98[Yorktown | | 266] 13.26/W_ | 485.60|GPGGA.D 


|__ 09/23/07 1:00] 99 
09/23/07 3:00 


09/23/07 5:00 
09/23/07 8:0 





Yorktown 


>] 4|N|NIN 


=/a}aja}ajafa 


09/23/07 9:00 266 13.46 483.50|GPGGA,0 


09/23/07 18:00 


York 
York 
Yorktown 
Yorktow 


wn 
WW 


Yorktow! 
Yorktown 
Yorktow 
Yorktown 


= 


Temperat 
ure 
Logger 
Panel 
meters 
Average 


84.20 
85.40 
84.60 
83.90 
83.40 
83.30 
83.00 
82.70 
81.90 
81.00 
80.20 
79.58 
79.34 
79.34 


Voltage 
Logger 
Battery 
volts 
Average 


266 13.36/W [| 487.60|GPGGA,1 82.60 : 


ae re are 





ajo 


266 13.38/W | _491.00|GPGGA,1| __86.60 : 


= 


266 13.35[W ss | 488.90/GPGGA,2 
266 13.40/wW «| 490.90/GPGGA, 


are re 


09/23/07 22:00 266 13.38 489.90|GPGGA,2 
09/23/07 23:00 266 13.41 488.50|GPGGA,4 
09/24/07 0:00 267 13.43 491.50|GPGGA,0 


Pola 


DO] P][P] Po] Pp 


09/24/07 8:00 





De) De) 


De) De) 





09/24/07 20:00 267 13.33 488.00|GPGGA,4 
09/24/07 21:00 267 13.47 491.20/GPGGA,4 
09/24/07 22:00 267 13.37 491.40/GPGGA,4 





De) ae) 








De) 
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86.80 
85.70 
83.90 
82.50 
81.30 
81.70 
83.10 
82.30 
81.80 
81.00 
80.30 
79.98 
79.17 
78.79 


84.80 
86.20 
87.60 








TIMESTAMP 


Time 


7999.0 49.1 
49.3 
1. 49.2 
| 09/27/07 2:00] 196|Yorktown | S| 270] 0.0] tT 2.5] 7999.00] 28.63] 
| 09/27/07 3:00] 197]Yorktown | 5] 70] OF 5] 7999.00] 0.07 


48.4 
48.7 


-7999.00 42.8 
-7999.00 30.4 
9. 7999.00 0.1 


0.0: 

0.0. 

0.0: 

3. 0.0: 
2. 0.0. 
3. 0.0. 
2. 0.0 
5. 0.0 
5D: 0.0 
5. 0.0 
4. 19.5 
35.1 


42.3 
42.4 
-7999.00 40.2 

: 40.6 
2|_-7999.00] 45.6 

5] -7999.00] 48.3 
49.9 


g2[ 7999.00 49.5 

7999.00[ 40.5 

41.7 

31.0 

0.1 

0.0 

0.0 

-7999.0 0.0 

0.0 

0.0 

0.0 

0.0 

0.0 

0.0 

0.0 

18.5 

7999.00| 34.0 

42.3 

41.9 

7999.00[ 41.1 

46.9 

46.7 
0 
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Ol[OlO]O]OLO]O[O|oO 


Oo 


SOLOl[O|[O]O]OLO][O]O]O|[OC]/O]O]OLO][OLO/[O]Os/O]Ol[O|[O 
O1{ CO] N}] OF CO] CO] NI RY] PO] +] 


oO 
A}O] 2] |r] ] 19] 19] 19] 19] 9] 69] 19] 19] co] co} 9} oF] + 1] >| >] O] 
ALO} ] Hf Hf] StL A] OH | Of] Co[ Co] DM] HY] WYO] ol] —| P| oD 


oO 
je 


SOLO|[OJO]O]OLO|[Os,O|oO 
iM 


| _0.0] 
| 0.0] 
| 0.0] 
| 0.0] 
| 0.0] 
| 0.0] 
| 0.0] 
| _—0.0] 
| 0.0] 
| 0.0] 
| 0.0] 
| _0.0] 
| 0.0] 
| _0.0] 
| 0.0] 
| _0.0] 
| _0.0] 
| 0.0] 
| 0.0] 
| _0.0] 
| _0.0] 
| 0.0] 
| 0.0] 
| _ 0.0] 
| 0.0] 


oO 
OlOsSOsO}-;[oO;oO 


PM] Po] P| Of Ao] Ald 


oO|oO 
iN 
nN] po 
oOo 
; 


oO 
ow]o]—}/3/3]-]-]oo/ A 


Oo 
© 
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TIMESTAMP i Current 


(GMT) i Battery 
amps 
Average 
Time Battery Voltage 
| 09/24/07 23:00] 145]Yorktown | 2267] 27.04] 49.73] 0.00] 0.00] 10.67 
|__ 09/25/07 0:00] 146 [Yorktown | S268] 27.03] 47.23] 0.00] 0.00] 9.22 
| 09/25/07 1:00] 147|Yorktown | S| 268] 26.07] 32.87] 0.00] 0.00] -5.63 | 
09/25/07 2:00 148|Yorktown P68} 25.27] 2.60] 0.00] 0.00] __—-3 1.90 
09/25/07 3:0 149|Yorktown 0.27] 0.00] 0.00] -11.34] 
09/25/07 4:0 150]Yorktown 
09/25/07 5:00] —_—:151|Yorktown 26 
09/25/07 6:00] 152 Yorktown 26 
09/25/07 7:0 268] 25.18] 0.27] 0.00] 0.00] _—-17.67/ 
09/25/07 8:0 268] 25.18] 0.27] 0.00] 0.00] -12.74 
09/25/07 9:0 268] 25.14] 0.27] 0.00] 0.00] __-13.79] 
09/25/07 10:0 268] 25.04] 0.27] 0.00] 0.00] -21.41] 
09/25/07 11:00] ____157[Yorktown | 268] 24.98] 0.27] 0.00] 0.00] _—-21.67/ 
09/25/07 12:00 | 268] 24.87] 0.27] 0.00] 0.00] __—-30.53 
P68] 24.75] 0.27] 0.00] 0.00] _—-40.85) 
| 268] 24.66] -0.02] 0.00] 0.00] -45.43 
p 268] 24.75] 11.29] 0.00] 0.00] _—-27.15) 
268] 25.06] 49.90] 0.00] 0.00] 9.66 
| 268] 26.13] 86.50] 0.00] 0.00] 75.22) 
| 268] 26.72] 112.50] 0.00] 0.00] 90.60) 
268] 28.23] 110.80] 0.00] 0.00] 73.99] 
268] 28.74] 79.90] 0.00] 0.00] 42.63) 
268] 27.82] 63.72] 0.00] 0.00] 25.29) 
268] 27.07] 57.48] 0.00] 0.00] 15.79] 
268] 27.05] 51.81] 0.00] 0.00] 11.95] 
269] 27.05] 50.51] 0.00] 0.00] 9.54] 
33.71[ 0.00.00] 8.63] 
2.35] 0.00] 0.00] _—-30.36) 
-0.27[ 0.00] 0.00] __-10.97] 
26 
|p 269] 25.24] 0.27] 0.00] 0.00] -13.95) 
|p 269] 25.20] 0.27] 0.00] 0.00] -14.34 
269] 25.19] 0.27] 0.00] 0.00] _-11.63] 
269] 25.15] -0.27] 0.00] 0.00]_-12.68) 
269] 25.06] -0.27] 0.00] 0.00] __—-20.29) 
| 269] 24.99] 0.27] 0.00] 0.00] _-23.62 | 
|p 269] 24.86] 0.27] 0.00] 0.00] _-34.59) 
269] 24.82] 0.06] 0.00] 0.00] __—-29.87 
| 269] 24.87] 10.88] 0.00] 0.00] _—-19.42 
|} 269] 25.37] 48.36] 0.00] 0.00] 20.17 
269] 26.30] 85.60] 0.00] 0.00] 69.90] 
) 269] 27.79] 101.20] 0.00] 0.00] 90.10) 
| 269] 28.74] 73.15] 0.00] 0.00] 49.01 
269] 28.19] 68.74] 0.00] 0.00]_27.19) 
269] 27.06] 57.66] 0.00] 0.00] 15.40] 
269] 27.06] 52.78] 0.00] 0.00] 11.79) 
269] 27.04] 49.33] 0.00] 0.00] 9.38] 
270] 27.03] 47.84] 0.00] 0.00] 7.73) 
270] 25.84] 30.97] 0.00] 0.00] __—-10.62| 
270] 25.23] 2.12] 0.00] 0.00] ___—-3 9.62] 
270} 25.15] 0.27] 0.00] 0.00] _—-40.24] 


00} 00 
oO 


oa 


oO 


ie) 
NX 


Blo 


oa 


oO 


del sob 
0 


00| 00 


09/26/07 0:00 
09/26/07 1:0 
09/26/07 2:0 
09/26/07 3:0 
09/26/07 4:0 
09/26/07 5:0 
09/26/07 6:0 
09/26/07 7:0 
09/26/07 8:0 
09/26/07 9:0 
09/26/07 10:0 
09/26/07 11:00 
Yorktown 
Yorktown 


del 0 


WOlINJoO;o|s 


o 


J 


~<| <|<|<| <| <| <|<|<|<|<|<| <} <| <|<|<|<| <| <| <| <|<|<| <|<|<]|<|<|<|<!|<|<|<|<|<|<|<|<]<|<|<|<|< 
olololololololajo clolololojaojajaololalolojojo|ajlalaojojajo|lojolojalcolojajajo olo}o}jo 
S/S/S/S/S/S/S|/S/5 S/S|/S/S/S)/S)/S/S/S|/S/S/S/S/S/S/S|S/S|/S/S/S/S)/S/5/S/S/S/S/s s/s|/S]5 
ALAIAZATAITALALALALA AILAIALTALALALAILALALALALALALALAIALALALTAIALAILALAIAIAIAIATATA ALALTALA 
AlIS|S|S/A/S/A/AIA/A/AS|AlAlAIAIAIAAIAIAAlAlAIAIAIAAIAlAlAAIAIAIAIAIA|A/A/AlAlAAla 
SIS|S|S|S|Slolo!o0 SIS|ISISIS|S|S/S/S/S|S|S|SGI|S|S/G/S/ala|SG|S|S|S/alalajalaoljo o]o}o|o 
2/2 /=/=/=/=Z/Z/E/= SISSIES IZISISISIEISIEISISIZIZILZISIEIEIEE/EIZIZIZIE/E/E/E =/=/=/= 
S15 )5]>5 75 ]5]/>5]/5]5 eee eee eee eee eee es eee) S]>]},>]>5 


sek soll 





J, 
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TIMESTAMP i Power Power 


Battery Generator 
kW kW 
Average |Average 
Load (kW) 
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TIMESTAMP i Flow 
Fuel 
(GMT) Return 
gal 
Total 
Time 
|__09/24/07 23:00] 145/Yorktown | 2 267] 280116] 35 
|___09/25/07 0:00] _—146/Yorktown | 3] 268] OG] 5 
| 09/25/07 1:00] 147|Yorktown | 3268] O06] 85 
09/25/07 2:00 148] Yorktown 5) ©) <0) i) 
09/25/07 3:0 149] Yorktown PT 80116] 85 
09/25/07 4:0 150]Yorktown a) | Of. 40116] 385 
09/25/07 5:0 Yorktown | | OY 50116] 85 
09/25/07 6:0 Yorktown a) | T0116] 85 
09/25/07 7:0 | 0] 85 
09/25/07 8:0 a) +) =) |) 
09/25/07 9:0 P9016] 85 
09/25/07 10:0 POT, 100116] 85 
09/25/07 11:00 Yorktown | OTC] 85 
09/25/07 12:00 | OTC 120116] 85 
P0116] 85 
| 140116] 85 
POT 150116] 85 
| OTC t60116] 85 
| 0116] 85 
PO 180116] 85 
POT 190116] 85 
| OTC 200116] 85 
| T2016] 85 
220116] 85 
P2016] 85 
09/26/07 0:00 a) a)  ) ) 
09/26/07 1:0 | OT 10116] 85 
09/26/07 2:0 | T2016] 85 
09/26/07 3:0 | 0116] 85 
09/26/07 4:0 | OS 40116] 85 
09/26/07 5:0 | T5016] 85 
09/26/07 6:0 a) a) Ss) cl) 
09/26/07 7:0 P7016] 85 
09/26/07 8:0 80116] 85 
09/26/07 9:0 | O06] 85 
09/26/07 10:0 | OTC, 100716] 85 
09/26/07 11:00 | T1016] 85 
PO 120116] 85 
10116] 85 
POT 140116] 85 
| OTC 150116] 85 
PT 160116] 85 
Yorktown PO 170116] 85 
| OT 180116] 85 
| OTC 190716] 85 
| OTC 200116] 85 
PT 210176] 85 
P2016] 85 
| OT 280116] 85 
a) ee) |) ec -) 
a) a) cs) 
a) a) a 
Yorktown | T8016] 85 


© 


ye} De) 
| 
(ee) 


mare 
0} CO} CO} CO} CO} CO} Co 


ie) 
ye) 
top) 


wo 
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ays 
ye} De) ye) 
Lop) [op) fop) 


oO 


26 


~<| <|<|<| <| <| <|<|<|<|<|<| <} <| <|<|<|<| <| <| <| <|<|<| <|<|<]|<|<|<|<!|<|<|<|<|<|<|<|<]<|<|<|<|< 
olololololololajo clolololojaojajaololalolojojo|ajlalaojojajo|lojolojalcolojajajo olo}o}jo 
S/S/S/S/S/S/S|/S/5 S/S|/S/S/S)/S)/S/S/S|/S/S/S/S/S/S/S|S/S|/S/S/S/S)/S/5/S/S/S/S/s s/s|/S]5 
ALAIAZATAITALALALALA AILAIALTALALALAILALALALALALALALAIALALALTAIALAILALAIAIAIAIATATA ALALTALA 
AlIS|S|S/A/S/A/AIA/A/AS|AlAlAIAIAIAAIAIAAlAlAIAIAIAAIAlAlAAIAIAIAIAIA|A/A/AlAlAAla 
SIS|S|S|S|Slolo!o0 SIS|ISISIS|S|S/S/S/S|S|S|SGI|S|S/G/S/ala|SG|S|S|S/alalajalaoljo o]o}o|o 
2/2 /=/=/=/=Z/Z/E/= SISSIES IZISISISIEISIEISISIZIZILZISIEIEIEE/EIZIZIZIE/E/E/E =/=/=/= 
S15 )5]>5 75 ]5]/>5]/5]5 eee eee eee eee eee es eee) S]>]},>]>5 





NIPPON YINY[ MLN NO/N/M/MLNMOLN/M| MMMM] M/MIN] PO DINO MPMIY/MO]MPM]M|M]P]P 
NI NIN] N[ 2] 21D] D] DD] HD] MD] D!] HD] MD] HD] HD] D| D| HD] MD] D| MD} HD] MD] M| HM] @ OD] D>} D| D|D] QD] QD] D)] HD] DM] MD) D| QD] 
CLO]Ol[OC]O][O]O]O]O|O]O][O]O]O] O] O| O] O| O] O] O] O| ©] CO] O| O| O] O] C] CO} CO| CO} COJ CO] CO| CO} CO] CO} CO} CO} CO 
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TIMESTAMP i i Latitude 
GPS 
sec 
Sample 
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TIMESTAMP 


(GMT) 


Time 


O9IBAT07 25:00 
O9IB5I07 0:00 
09/25/07 1:00 
09/25/07 2:00 
09/507 3:00 
09/5/07 4:00 
09/5/07 6:00 
09/25/07 6:00 
09/25/07 7:00 


Hemisphere |Altitude 


GPS 


Sample 


=|=/=|=/=!=/=/=/= 


09/25/07 8:00 490.50 


09/25/07 9:00 
09/25/07 10:00 
09/25/07 11:00 
09/25/07 12:00 
09/25/07 13:00 
09/25/07 14:00 
09/25/07 15:00 
09/25/07 16:00 
09/25/07 17:00 
09/25/07 18:00 
09/25/07 19:00 
09/25/07 20:00 
09/25/07 21:00 


=|=|=/=|=/=/ =| =| ==) =/S/=|/S|= 


Received 
String 


GPS 


Sample 


QD) Q] QQ] QO!) Q]Q)@ 


PGGA,0§ 





Temperature 
Logger Panel 


meters 
Average 





85.00 13.12 
84.00 13.15 


81.90 13.15 
81.00 13.19 
80.20 13.17 


81.70 13.19 
83.10 13.14 


85.30 13.16 
85.30 13.11 


09/25/07 22:00 
09/25/07 23:00 
09/26/07 0:00 493.20|GPGGA,0 87.10 
09/26/07 1:00 
09/26/07 2:00 
09/26/07 3:00 
09/26/07 4:00 


09/26/07 5:00 
09/26/07 6:00 
09/26/07 7:00 
09/26/07 8:00 
09/26/07 9:00 
09/26/07 10:00 
09/26/07 11:00 
09/26/07 12:00 


=/=/=/=|/= 
fe) fa) fa) 


= 
a 


= 
a 

U 
Q 
(a) 
> 
oO 


= 
fa) 

U 
Q 
(a) 
> 
oO 


sl= 
APR 
©O}]oe 
SIN 
BR] O 
loo} fo) 
Q|@ 
vVIV 
Q|@ 
QO}O 
>|> 
g|c 


490.30 : 83.60 13.17 
489.00 : 82.50 13.14 


81.30 13.20 


{ 80.10] 13.16) 





= 
~~ 
o 
N° 
iS 
(9) 
U 
Q 
Q@ 
Pade 


78.90 13.18 


s|= 
AA 
colo 
oS 
foo} Tee} 
fo} (=) 
ala 
UIU 
ala 
lalla) 
>|> 
~~ 
©} cd 
olf 
wW}]o 
=| 
C}Po 


= 
aN 
© 
n\¢ 
a 
f=) 
@ 
U 
Q 
@ 
> 
~ 
@ 
fon) 
oo 
; 
nN 
o 


09/26/07 13:00 13.31 493.30|GPGGA,1 79.74 13.17 


09/26/07 14:00 
09/26/07 15:00 
09/26/07 16:00 
09/26/07 17:00 


== 
& 
8 


= 
£ 
co 
al 
Ny 
(=) 
(9) 
U 
Q 
@ 
> 
foe) 
i) 
De) 
oO 
@ 
a 


GPGGA.1 81.10 


= 
a 
foe) 
N 
(=) 
@ 
U 
Q 
@ 
> 
foe) 
i) 
aN 
Oo 
o 
N 


S|= 
~~ 
foe) 
i) 
fo) 
{=} 
@ 
U 
Q 
@ 
> 
foe) 
oo 
De) 
oO 
@ 
a 


09/26/07 18:00 13.44 486.50|GPGGA, 14 84.70 13.14 
09/26/07 19:00 13.41 491.00/GPGGA,1$ 87.10 13.12 


09/26/07 20:00 
09/26/07 21:00 
09/26/07 22:00 
09/26/07 23:00 

09/27/07 0:00 


= 


=/=|/=/=/= 
AlALAA]A 
0| Co} <} Go| <o 
00] 00) G} co] > 
mlolN]>]N 
S[Sld}olo 
Q1 QO) QO] Q@] @ 
ize) ine] ine] ine] ie) 
@|Q@}@]@) @ 
@| QO) QO] @] @ 
Pad bed bed bed ee 
olipivfiv 
©| 00] 00] co] co 
OO} C0} CoN 
iN] Bo] >] 
Iu. 
olSlo}a]a 
[po | ro ho 





= 


09/27/07 1:00 13.50 487.90|GPGGA,0 90.50 13.12 
09/27/07 2:00 13.31 491.60/GPGGA,04 90.10 13.08 
09/27/07 3:00 13.36 490.90|GPGGA,0 88.30 13.13 
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= 





= 


TIMESTAMP 


Time 


Temperature |Voltage 


| 09/27/07 5:00] __—199/Yorktown | S| 70] 0.0.3] 51] -7999.00] 0.02 
| 09/27/07 6:00] 200/Yorktown | S| 270] 0.0765] 7999.00] 0.03] 
| 09/27/07 7:00] 201fYorktown |S] 270] 0.0 a 65] 7999.00] 0.04] 
| 09/27/07 8:00] 202/Yorktown | S| 270] 0.0] 2] 68] 7999.00] 02.04 
|_ 09/27/07 9:00] __—-203/Yorktown | S| 270] 0.0] 3.0] 8.2] 7999.00] 0.04 
| 09/27/07 10:00] ___—204[Yorktown | S| 270] 0.0] 2] 55] -7999.00] 0.04 
[09/27/07 11:00] 205[Yorktown | S| 270] 0.0] 8.8] 7999.00] 0.08] 
| 09/27/07 12:00] 206[Yorktown |S] 70] 0.0 tt 45] 7999.00] 0.02 | 
| 09/27/07 13:00] 207/Yorktown | S| 270] 0.0] 4 -7999.00] __0.02 | 
| 09/27/07 14:00] 208/Yorktown | S| 270] 0.0] 6] 48] 7999.00] 16.44 


TIMESTAMP 


Time 


09/27/07 9:00 


alo bl 


2 
2 
2 
2 
2 


2 
2 
2 
2 
2 
2 
2 
2 


7 
7 
7 
7 
7 
7 
7 
7 
7 


3° uate ) 


7 
7 
7 


i 


7 


TIMESTAMP 


(GMT) 


Time 
09/27/07 7-00 


2 
2 
2 
2 
2 
2 
2 
2 


7 
7 
7 
7 
7 
7 
7 
7 
27' 
27' 
27' 
27' 
27' 
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Current 


Battery 

amps 

Average 

Battery Voltage 

25.30] -0.27|_ 0.00] 0.00] __—-12.30 
25.25] -0.27| 0.00] 0.00] _-13.16| 
25.21] -0.27|_0.00[_ 0.00] _—-13.40] 
25.18] -0.27|0.00[_ 0.00] _—-13.26 
25.11{ -0.27|__ 0.00] 0.00] __—-16.83] 
25.05] -0.27|_ 0.00] 0.00] __—-19.33] 
25.02] -0.27|_ 0.00] 0.00] -17.35] 
24.97| -0.27|_0.00[_—0.00]__—-19.09 
24.92] -0.27|__—0.00] 0.00] __—-19.50} 
24.88] -0.27|_ 0.00] 0.00] ___—-20.26| 
24.88] -0.10] 0.00] 0.00] _—-16.14] 
24.71] 10.11{ 0.00] 0.00] __—-36.72 
25.16] 45.47] 0.00] 0.00] 10.35 


Average Average 


Load (kW) 





TIMESTAMP i Flow 
Fuel 
Return 
gal 
Total 


Time 


09/27/07 9:00 


27' 


| OT 40716] 85 
a) =) ee) 
a) a) ee) 
a) ) RT -) 
POT 80716] 85 
| 90116] 85 
| OO 100176] 85 
a) ) OT -) ec) 
POO 120716] 35] 
| OO 10116] 85 
| 140116] 85 
| 150176] 85 
Pf 160776] 35 


nm 
N 
(=) {>) 


27' 


=} fe) 


no] Po} PY] PY] PY] PY] PY] POT Po] PD 
SN] NI NIN] NIN] NTN 
SIS] SI] SIS] S| S| do 


TIMESTAMP i i Longitude 
(GMT) GPS 

i min 
Sample 


Time 
5 
5 





09/27/07 15:00 5 


09/27/07 16:00 5 


x Received 
TIMESTAMP Altitude String 


(GMT) GPS GPS Logger Panel|Battery 
meters 
Sample |Sample 
Time 
|___09/27/07 4:00] 198 Yorktown 
|__09/27/07 5:00] 199 Yorktown 
|__09/27/07 6:00] 200 Yorktown 











09/27/07 15:00 
0 


09/27/07 16:0 
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